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structural  analysis  of  the  substructure  and  superstructure,  and  preparation  of 
written  reports  and  recommendations. 

Nondestructive  tests  performed  on  the  gates  and  operating  machinery,  and 
]  the  concrete  piers  indicate  that  there  has  been  no  appreciable  loss  in  gate 
skin  thickness,  that  the  rivets  are  sound,  and  that  the  concrete  in  the  piers 
is  of  generally  good  to  excellent  quality.  Load  tests  performed  on  the  gate 
lifting  machinery  showed  that  the  loads  present  during  normal  operation  of  the 
gates  are  compatible  with  design  loads.  Some  difference  was  noticed  in  loads 
between  the  sides  of  gates  No.  9  and  10. 

Laboratory  tests  of  the  concrete  cores  indicate  some  minor  amounts  of 
surface  frost-damaged  concrete  in  three  of  the  piers,  and  some  alkali-silica 
reaction  damage  in  one  of  those  three^,The  interior  concrete  of  the  aprons  and 
piers  is  in  good  condition  and  shoulifcontlnue  to  give  excellent  service. 

The  foundation  rock  beneath  the  dam  consists  of  continuous  beds  of  sand¬ 
stone  from  1  to  13  ft  thick;  the  beds  dip  upstream  about  2  deg.  Soft  clay  and 
shale  seams  occur  throughout  the  foundation  profile  and  are  considered  the 
weakest  zones  within  the  foundation.  Severe  scouring,  exposing  the  upstream 
and  downstream  apron  base,  and  undercutting  of  the  dam  have  left  most  of  the 
dam  sitting  on  a  pedestal.  Protective  aprons  are  necessary  to  stop  the  scour¬ 
ing  and  undercutting. 

The  concrete  piers  were  found  to  be  adequate  in  their  resistance  to  over¬ 
turning  and  base  pressure,  but  Inadequate  to  sliding.  Remedial  stability  mea¬ 
sures  are  recommended. 

The  gate  lifting  mechanisms  are  considered  adequate  for  normal  loading 
performance.  Stresses  in  the  gate  ribs,  rivets,  and  plates  were  found  to  be 
excessive  for  case  loading  of  normal  plus  ice,  but  acceptable  for  normal  opera¬ 
tion.  It  is  possible  that  the  stress  analysis  for  normal  plus  ice  loading  is 
overconserva  tive . 


Recommendations  for  future  action  are  made  where  warranted  in  each  area 
of  evaluation  in  this  investigation. 
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The  work  reported  here  was  performed  for  the  U.  S.  Army  Engineer 
District,  Detroit  (NCE),  by  members  of  the  staff  of  the  U.  S.  Army  Engi¬ 
neer  Waterways  Experiment  Station  (WES).  The  preliminary  engineering 
studies  and  field  testing  program  were  accomplished  in  FY  79  and  were 
authorized  by  DA  Form  2544  No.  NCE-IA-79-005  dated  24  October  1978, 
Change  No.  1  dated  7  November  1978,  and  DA  Form  2544  No.  NCE-IA-79-043 
dated  30  January  1979.  The  compilation  and  evaluation  of  all  test  data, 
the  completion  of  the  structural  stability  and  stress  analysis,  and  the 
preparation  of  the  final  report  were  accomplished  in  FY  80  and  were 
authorized  by  DA  Form  2544  No.  NCE-IA-80-022-EN  dated  19  October  1979. 

The  detailed  testing  program  was  accomplished  under  the  direction 
of  Mr.  Bryant  Mather,  Chief  of  the  Structures  Laboratory  (SL) ; 

Mr.  William  Flathau,  Assistant  Chief,  SL;  Mr.  John  M.  Scanlon,  Chief, 
Engineering  Mechanics  Division  (EMD) ;  and  Mrs.  Katharine  Mather,  form¬ 
erly  Chief,  Engineering  Sciences  Division  (ESD);  all  of  WES.  Soils 
tests  and  borehole  camera  work  were  performed  by  members  of  the  staff 
of  the  Geotechnical  Laboratory  (GL) ,  WES;  Mr.  Gene  P.  Hale  (GL)  super¬ 
vised  the  direct  shear  testing,  and  Mr.  Richard  W.  Hunt  performed  the 
borehole  camera  work.  The  core-drilling  program  was  accomplished  by 
Mobile  District  drill  crews  under  the  supervision  of  Mr.  Clyde  Gambrell. 
Mr.  Joe  Kubinski  of  the  NCE  was  on  site  during  the  drilling  program  and 
served  as  logistics  coordinator.  Messrs.  Robert  K.  Jones  and  Jim  Smith 
of  the  NCE  served  as  overall  project  managers.  Mr.  Jim  Bray,  Sault  Area 
Engineer,  and  his  staff  provided  assistance  during  the  course  of  the 
investigation. 

Members  of  the  WES  staff  who  performed  the  work  are  Ms.  B.  A. 
Pavlov,  Dr.  C.  E.  Pace,  Messrs.  R.  L.  Campbell,  E.  F.  O'Neil,  R.  L. 
Stowe,  H.  T.  Thornton,  Jr.,  A.  M.  Alexander,  D.  Glass,  D.  E.  Wilson,  and 
G.  S.  Wong,  all  of  SL,  and  Messrs,  J.  C.  Oldham,  R.  C.  Hosemann,  and 
T.  E.  Stukes  of  GL.  Mr.  Thornton  served  as  Project  Leader  for  the  WES 
effort.  Dr.  Pace  was  responsible  for  coordinating  and  completing  the 
work  pertaining  to  stress,  stability,  and  microseismic  analysis. 


Mr.  Stowe  was  responsible  for  coordinating  and  completing  the  work 
pertaining  to  geology,  foundation  exploration,  and  concrete  and  rock 
testing.  Ms.  Pavlov,  Pr.  Pace,  and  Messrs.  Stowe,  Campbell,  and 
Alexander  coauthored  this  report  with  Mr.  Thornton. 

The  Commanders  and  Directors  of  WES  during  the  conduct  of  the  in¬ 
vestigation  and  preparation  and  publication  of  the  report  were 
COL  John  L.  Cannon,  CE,  and  COL  Nelson  P.  Conover,  CE.  Mr,  F.  R.  Brown 
was  Technical  Director. 
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CONVERSION  FACTORS,  INCH-POUND  TO  METRIC  (SI) 
UNITS  OF  MEASUREMENT 


Inch-pound  units  of  measurement  used  in  this  report  can  be  converted  to 
metric  (SI)  units  as  follows: 


_ Multiply _ 

cubic  feet 
degrees  (angular) 
feet 

feet  per  minute 
feet  per  second 
foot-kips  (force) 
inches 

inches  per  pound 

inch-pounds  (force) 

kips  (force) 

kips  (force)  per 
square  foot 

miles  (U.  S.  statute) 

pounds  (force) 

pounds  (force)  per  foot 

pounds  (force)  per 
square  foot 

pounds  (force)  per 
square  inch 

pounds  (mass) 

pounds  (mass)  per 
cubic  foot 

square  feet 

tons  (force)  per 
square  foot 

tons  (2,000  Ib,  mass) 


_ By _ 

0.02831685 
0.1745329 
0 . 3048 
0.00508 
0.3048 
1355.818 
0.0254 
0.571015 
0.1129848 
4448.222 
47.88026 

1.609344 

4.448222 

14.59390 

47.88026 

6.894757 

0.4535924 

16.01846 

0.09290304 

0.09576052 


_ To  Obtain _ 

cubic  metres 

radians 

metres 

metres  per  second 
metres  per  second 
joules 
metres 

centimetres  per  newton 
newton  metres 
newtons 
kilopascals 

kilometres 

newtons 

newtons  per  metre 
pascals 

kilopascals 

kilograms 

kilograms  per  cubic  metre 

square  metres 
megapascals 


907.1847 


kilograms 


EVALUATION  OF  CONDITION  OF  LAKE  SUPERIOR 
REGULATORY  STRUCTURE,  SAULT  STE.  MARIE, 

MICHIGAN 

PART  I;  INTRODUCTION 

Location  of  Area 

1.  The  Lake  Superior  Regulatory  Structure  is  located  at  the  head 
of  the  St.  Mary's  Rapids  between  the  twin  cities  of  Sault  Ste.  Marie, 
Michigan,  and  Ontario.  The  St.  Mary's  River  forms  the  only  outlet  from 
Lake  Superior  and  links  Lake  Superior  at  its  most  easterly  point  with 
Lakes  Michigan  and  Huron.  Figure  la  shows  vicinity  and  locality  maps 
and  a  general  plan  view  of  the  area.  At  this  point  the  St.  Mary's  River 
flow  is  distributed  among  the  following  man-made  structures,  named  from 
the  Canadian  to  the  United  States  side:  the  power  canal  of  the  Great 
Lakes  Power  Corporation,  the  Canadian  Ship  Canal,  the  Regulatory  Struc¬ 
ture,  the  power  canal  of  the  U.  S.  Government  power  plant,  the  two  U.  S. 
ship  canals  which  serve  four  navigation  locks,  and  the  Edison  Sault  Elec¬ 
tric  Company's  power  canal.  The  Regulatory  Structure  consists  of  16 
gates,  numbered  1  through  16  commencing  on  the  Canadian  side.  Gates  1 
through  8  are  owned,  operated,  and  maintained  by  the  Great  Lakes  Power 
Corporation  Limited,  based  in  Sault  Ste.  Marie,  Ontario.  Gates  9  through 
16  are  owned,  operated,  and  maintained  by  the  U.  S.  Army  Corps  of  Engi¬ 
neers.  For  the  sake  of  water,  that  organization  has  entered  into  a  con¬ 
tract  with  the  local  U.  S.  utility,  the  Edison  Sault  Electric  Company, 
the  terms  of  which  permit  the  Corps  of  Engineers  to  use  monies  to  repair 
the  structure  using  the  services  of  the  Edison  Company.  An  aerial 
photograph  of  the  Regulatory  Structure,  with  all  gates  in  the  full-open 
position,  is  shown  on  Figure  lb. 
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Background 

2.  The  Lake  Superior  Regulatory  Structure  was  constructed  by 
private  firms  between  1913  and  1919.  There  are  16  gates,  8  in  Canada 
and  8  in  the  United  States,  used  to  control  the  water  level  in  Lake 
Superior.  The  Canadian  portion  of  the  structure  (gates  No.  1  through  8) 
is  owned,  maintained,  and  operated  by  the  Great  Lakes  Power  Corporation 
(privately  held).  The  U.  S.  portion  (gates  9  through  16)  is  owned  by 
the  U.  S.  Government,  but  is  maintained  and  operated  by  Edison  Sault 
Electric  Company  at  the  direction  of  and  under  the  administration  of  the 
U.  S.  Army  Corps  of  Engineers.  In  1976  the  Lake  Superior  Board  of  Con¬ 
trol  requested  a  testing  program  as  a  basis  for  future  decisions  on  the 
structure,  i.e.,  need  for  repairs,  rehabilitation,  modernization,  re¬ 
placement,  etc.  The  U.  S.  portion  of  the  structure  is  in  the  jurisdic¬ 
tion  of  the  U.  S.  Army  Engineer  District,  Detroit  (NCE)  who  was  given 
the  responsibility  for  coordination  of  the  U.  S.  testing  program.  In  a 
letter  dated  12  May  1978  to  the  Commander  and  Director  of  the  U.  S.  Army 
Engineer  Waterways  Experiment  Station  (WES),  subject;  Detailed  Testing 
of  the  Lake  Superior  Regulatory  St'-ucture,  the  Chief,  NCE,  requested  WES 
to  participate  in  the  organization  and  execution  of  a  program  to  accom¬ 
plish  the  testing  of  the  U.  S.  part  of  the  structure  jointly  owned  and 
operated  by  Canada  and  the  U.  S.  An  enclosure  to  the  letter  of  12  May 
1978  was  a  copy  of  a  letter  dated  3  December  1976  from  the  Lake  Superior 
Board  of  Control  transmitting  a  proposed  program  for  the  "detailed 
testing”  to  the  International  Joint  Commission  for  Regulation  of  the 
Great  Lakes  Water  Levels.  A  part  of  the  preface  to  the  proposed  program 
is  quoted  here  to  present  the  rationale  supporting  the  need  for  such  a 
program; 

The  time  has  come  when  the  U.  S.  and  Canada  must  take 
under  consideration  the  future  usefulness  of  the  Com¬ 
pensating  Works  at  Sault  Ste.  Marie  to  meet  the  ex¬ 
panding  needs  of  the  International  Joint  Commission 
for  Regulation  of  the  Great  Lakes  Water  Levels  and 
as  the  interest  of  each  country  may  appear. 

The  existing  works  were  constucted  between  1901  and 
1921  on  the  approval  by  the  governments  of  the  U.  S. 
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and  Canada  of  a  proposal  by  the  Michigan  Northern 
Power  Company  and  the  Algoma  Steel  Corporation  to 
construct  the  compensating  works  for  power  purposes. 

They  have  provided  fifty-five  years  of  excellent 
service  but  their  condition  is  now  considered  to  be 
sufficiently  questionable  as  to  justify  an  extensive 
examination  on  both  sides  of  the  border  to  test 
their  suitability  for  continued  service  with  or  with¬ 
out  reconstruction  for  a  reasonable  number  of  addi¬ 
tional  years. 

Recent  discoveries  of  local  failures  suggesting  de¬ 
terioration  of  underlying  strata  is  obvious  evidence 
of  advancing  age  and  perhaps  inadequate  repairs  which 
creates  further  uncertainties  with  respect  to  the 
capability  of  the  structures  to  sustain  the  use  which 
would  be  required  of  it  by  several  of  the  proposed 
Great  Lakes  Regulation  plans.  Furthermore,  these 
plans  call  for  a  more  responsive  operation  than  would 
be  possible  with  the  present  hand  operated  gates. 

A  further  situation  in  Canada  which  must  be  resolved 
before  final  plans  can  be  drawn  up  is  a  proposal  by 
the  Great  Lakes  Power  Company  to  construct  a  new 
hydro  plant  in  the  region  of  the  rapids  and  phase 
out  the  old  obsolete  plant. 

Obviously  these  opinions  must  be  investigated.  Typi¬ 
cal  but  not  all  inclusive  questions  are: 

Is  the  current  compensating  structure  struc¬ 
turally  sound? 

If  no,  should  it  be  repaired? 

Should  it  be  modernized? 

Should  a  multi-purpose  structure  with  hydro 
power  be  constructed,  etc.? 

The  first  step  to  all  these  questions  is  a  detailed 
engineering  investigation  of  the  present  structure 
and  its  foundation.  The  investigation  must  be  of 
sufficient  detail  that  firm  engineering  data  will  be 
available  to  allow  all  potential  future 
uses  to  be  analyzed. 

3.  After  the  request  by  NCE  for  WES  participation  in  the  testing 
program  a  meeting  was  held  in  Sault  Ste.  Marie,  Michigan.  Attendees  in¬ 
cluded  representatives  from  the  U.  S.  Army  Engineer  District,  Mobile, 
(SAM),  who  had  been  asked  to  handle  the  core  drilling,  WES,  NCE,  and  the 
Sault  Area  Office.  The  capabilities  of  the  organizations  represented 
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were  discussed,  as  well  as  how  such  a  testing  program  might  be  accom¬ 
plished,  and  problems  that  might  be  encountered.  WES  was  asked  to  study 
the  proposed  program  and  make  recommendations  based  on  testing  capabili¬ 
ties  and  previous  experience  with  similar  testing  programs.  Figure  A1 
in  Appendix  A*  outlines  the  detailed  testing  program  prepared  jointly  by 
WES  and  NCE.  This  outline  presents  the  items  of  work  and  the  proposed 
test  standards  and  specifications  to  be  used  or  referred  to  in  accom¬ 
plishing  each  item.  The  outline  covers  all  items  of  the  original  pro¬ 
gram  proposed  by  the  Lake  Superior  Board  of  Control  except  the  item 
addressing  the  "Coordination  of  (Committee)  Assignments"  which  provides 
for  the  formation  of  an  International  Ad  Hoc  Committee  to  coordinate 
testing  and  analysis  standards  recognized  by  the  scientific  and  profes¬ 
sional  community.  The  Ad  Hoc  Committee  will  also  review  both  U.  S.  and 
Canadian  test  reports  to  assure  that  the  study  was  conducted  in  accor¬ 
dance  with  these  standards  and  that  the  findings  and  tentative  recommen¬ 
dations  are  technically  sound.  The  Ad  Hoc  Committee  will  act  in  a 
purely  advisory  capacity  to  the  Lake  Superior  Board.  Appointments  to 
the  International  Ad  Hoc  Committee  were; 

United  States  Section 

Mr.  P.  McCallister,  Detroit  District  -  Chairman 

Mr.  W.  C.  Otto,  Detroit  District 

Mr.  R.  E.  Philleo,  Office,  Chief  of  Engineers 

Mr.  Jose  Ordonez,  North  Central  Division 

Mr.  J.  Bray,  Sault  Area  Engineer 

Mr.  H.  T.  Thornton,  Jr.,  WES 

Canadian  Section 

Mr.  K.  A.  Rowsell,  Canada  Department  of  Public  Works  -  Chairman 
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The  Committee  met  7  September  1978  in  Sault  Ste.  Marie,  Ontario,  19  Oc¬ 
tober  1978  at  WES,  Vicksburg,  Mississippi,  and  16  August  1979  at  Sault 
Ste.  Marie,  Michigan,  U.  S.  A.  The  Committee  approved  the  detailed 
testing  program  as  presented  in  Appendix  A.  These  of  the  Committee  ac¬ 
tions  satisfy  the  requirements  of  the  first  group  of  work  items,  Coordi 
nation  of  (Committee)  Assignments,  until  the  Canadian  section  presents 
program  of  proposed  work.  The  Committee  will  review  both  U.  S.  and 
Canadian  test  reports  and  complete  the  testing  program  with  one  joint 
recommendation  to  the  Lake  Superior  Board. 

Objective 

4.  The  objective  of  WES  in  this  effort  was  to  assist  the  NCE  in 
the  planning,  implementation,  and  execution  of  a  detailed  testing  pro¬ 
gram  to  determine  the  overall  condition  of  the  Regulatory  Structure  and 
its  foundation. 


Scope 

5.  The  testing  program  included; 

a.  Preliminary  engineering  study  and  testing. 

(1)  Visual  inspections  and  collection  and  review  of  all 
available  records  and  data. 

(2)  Survey,  soundings,  and  underwater  inspection. 

(3)  Ultrasonic  velocity  measurements  in  concrete. 

(4)  In-office  stability  analysis  of  substructure  and 
superstructure . 

b.  Field  testing  and  exploration. 

(1)  Core-drilling  program. 

(2)  Nondestructive  testing  (NDT)  and  load  tests  of  gates 
and  operating  machinery. 

(3)  Microseismic  analysis  of  piers. 

(4)  Foundation  exploration  and  geology. 

c.  Laboratory  tests  and  analysis. 

(1)  Tests  and  analysis  of  concrete  and  rock  cores. 

(2)  Structural  stability  analysis. 

(3)  Stress  analysis  of  gates  and  operating  machinery. 
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PART  II:  PRELIMINARY  ENGINEERING  STUDY  AND  TESTING 


Visual  Inspections 

6.  In  May  1978  representatives  from  NCE ,  SAM,  and  WES  made  an  in¬ 
spection  of  the  Regulatory  Structure,  and  with  the  help  of  Sault  Area 
Office  representatives  gathered  information  on  the  logistics  problems 
that  might  be  encountered  in  the  overall  planning  and  execution  of  the 
detailed  testing  program.  The  collection  of  data  by  visual  means  con¬ 
tinued  during  the  remainder  of  the  testing  program  for  use  as  direct  in¬ 
put  or  as  supplementary  data  in  the  overall  assessment  of  the  Structure. 

Review  of  Records  and  Drawings 

7.  All  available  records  and  drawings  of  the  Structure  were  col¬ 
lected  and  reviewed.  The  items  available  for  review  included  construc¬ 
tion  drawings,  maintenance  records,  prior  underwater  inspections,  modi¬ 
fication  plans  for  winter  operation,  boring  logs,  and  foundation  reports 
Specific  references  to  these  records  and  drawings  are  made  in  appropri¬ 
ate  parts  of  this  report. 


Survey  and  Soundings 

8.  In  January  1979  WES  received  a  print  of  drawing  No.  DC-103-25, 
Compensating  Works  Condition  Survey,  showing  elevations  of  the  upstream 
and  downstream  aprons  and  adjacent  river  bottom.  Pier  elevations  from 
results  of  prior  surveys  were  obtained  by  telephone  from  members  of  the 
Sault  lock  staff.  Information  on  water  levels  recorded  upstream  from 
the  structure  were  also  furnished.  These  data  provided  input  for  the 
office  analysis  of  stability  and  later  were  used  in  developing  the  geo¬ 
logic  cross  section  and  assessing  the  condition  of  the  foundation. 

Underwater  Video  Inspection 

9.  The  underwater  video  inspection  was  originally  scheduled  to 
be  performed  in  the  fall  of  1978.  Difficulties  with  underwater  video 
equipmei  t  and  inclement  weather  conditions  caused  a  change  in  scheduling 


videotapes  which  recorded  the  complete  upstream  and  downstream  under¬ 
water  inspection  of  the  aprons  and  gates  of  bays  9  through  16.  The  in¬ 
formation  obtained  from  viewing  these  tapes  provided  valuable  input  to 
the  evaluation  of  the  structural  stability  of  the  dam  and  made  possible 
a  more  complete  assessment  of  the  condition  of  the  foundation. 


Ultrasonic  Velocity  Tests  of  Concrete 


10.  In  November  1978  ultrasonic  velocity  measurements  were  made 
through  the  concrete  piers  in  the  U.  S.  part  of  the  Regulatory  Struc¬ 
ture.  This  NDT  method  is  used  to  establish  the  uniformity  or  continuity 
of  concrete  structures  and  to  provide  indications  of  the  general  quality 
of  the  concrete  in  the  structure.  The  equipment  used  for  these  tests 
was  similar  to  that  described  in  the  Corps  of  Engineers  test  method  CRD- 
C  51-72  (ASTM  597-71)  (U.  S.  Army  Engineer  Waterways  Experiment  Station 
1949).  Ultrasonic  pulse  waves  are  transmitted  through  the  concrete  and 
the  time  of  travel  from  the  transmitter  to  the  receiver,  through  a  mea¬ 
sured  section  of  concrete,  is  electronically  measured.  Knowing  the  time 
of  travel  and  the  path  length,  the  velocities  through  the  material  can 
be  computed  by  using  the  following  formula; 


r,  ,  ,  ,  _  Path  length,  ft 

Pulse  velocity,  it/sec  =  ' - 

Effective  time,  sec 


This  velocity  provides  an  index  of  the  condition  or  quality  of  concrete 
through  which  the  readings  are  taken.  Although  mixture  design  and  prop¬ 
erties  of  materials  used  in  various  concrete  mixtures  affect  velocities, 
the  generally  accepted  correlation  of  velocity  versus  condition  for 
mature  concrete  is  given  in  the  following  tabulation  (Leslie  and 
Chessman  1949)  of  suggested  concrete  pulse  velocity  ratings: 
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the  transmitting  and  receiving  transducers.  Figure  3  shows  the  layout 
of  data  stations  for  piers  10,  11,  12,  14,  15,  and  16.  These  piers  are 

8  ft  wide*  and  34.6  ft  long  downstream  from  the  gates.  Figure  4  shows 
the  layout  of  data  stations  on  piers  9  and  13.  These  two  piers  are 

9  ft  wide  and  40.6  ft  long  downstream  from  the  gates. 

13.  Velocity  data  for  piers  10,  11,  12,  14,  15,  and  16  are  given 
in  Table  Al.  The  high  mean  velocities  indicate  excellent  quality  con¬ 
crete  in  these  piers.  The  extraordinary  roughness  near  the  waterline 

on  pier  12  probably  caused  the  lower  velocities  obtained  at  stations  lb, 
3b,  and  4b.  Velocities  obtained  from  measurements  on  the  larger  piers. 
No.  9  and  13,  are  presented  in  Table  A2.  Again,  the  mean  velocities  in¬ 
dicate  excellent  quality  concrete.  The  velocities  obtained  from  pier  13 
indicate  a  quality  of  concrete  somewhat  lower  than  that  of  the  other 
piers.  The  fact  that  this  pier  has  been  patched  in  an  area  near  the 
waterline  indicates  that  the  concrete  in  pier  13  is  less  resistant  to 
the  mechanism  causing  the  waterline  deterioration  of  the  piers  (see 
Figure  5).  There  is  a  vertical  crack  near  data  station  3a  that  may  be 
the  result  of  a  change  in  the  foundation  near  the  downstream  end  of  the 
pier. 

14.  These  initial  velocity  measurements  did  not  produce  anomalies 
of  alarming  characteristics.  The  data  indicate  that  the  concrete  is  of 
generally  good  to  excellent  quality  and  that  there  are  no  areas  which 
need  to  be  regarded  as  deficient  with  respect  to  structural  integrity. 
The  ultrasonic  velocity  investigation  of  the  concrete  provided  the  de¬ 
sired  input  for  stability  analysis  and  overall  assessment  of  condition 
of  the  structure. 


In-Office  Stability  Calculations 

15.  At  an  early  stage  in  the  investigation  of  a  concrete  struc¬ 
ture,  the  engineer  is  limited  to  what  he  can  observe  at  the  surface  of 


■"  A  table  of  factors  for  converting  inch-pound  units  of  measurements  to 
metric  (SI)  units  is  presented  on  page  5. 
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gure  4.  Ultrasonic  velocity  tests.  Lake  Superior  Regulatory  Structure. 


Figure  5.  Pier  No.  13,  note  patched  area 
near  waterline  and  slabbing  near  gate 

the  structure,  and  thus  is  limited  in  evaluating  the  whole  structure. 

The  interior  condition  of  the  concrete,  such  as  deterioration  and  crack¬ 
ing,  and  the  base  condition  of  the  structure  are  concerns  which  need  to 
be  investigated  as  an  interrelated  whole,  but  this  is  possible  only 
after  detailed  field  and  office  investigations.  The  preliminary  analy¬ 
sis  involved: 

a.  Performing  a  preliminary  conventional  stability  analysis 
to  determine,  in  general,  the  adequacy  of  the  piers  to 
resist  overturning,  sliding,  and  base  pressures. 

b.  Preparation  for  a  microseismic  study  to  determine  the  in- 
place  structural  stability  of  the  piers  and  to  obtain  an 
evaluation  of  the  total  structural  system  in  relation  to 
structural  integrity. 

The  preliminary  stability  analysis  used  the  following  assumed  properties; 

q 

Concrete  weight  =  150  Ib/ft 

Angle  of  internal  friction  between  pier  and  foundation  =  30  deg 

Cohesion  between  pier  and  foundation  =  0 

Strut  resistance  =  0 


The  strut  resistance  was  initially  assumed  as  zero  because: 

a.  Scour  downstream  of  the  dam  was  suspected  but  unknown. 

b.  The  condition  and  strength  properties  of  the  apron  to 
act  as  a  strut  against  the  piers  were  unknown. 

16.  The  results  of  the  preliminary  stability  analysis  indicated 
that  the  piers  were  adequate  in  their  resistance  to  overturning  and  base 
pressures  and  were  probably  inadequate  in  their  resistance  to  sliding. 


PART  III:  FIELD  TESTING  AND  EXPLORATION 


Gates  and  Operating  Machinery 


Magnetic  particle  and 
ultrasonic  inspection 

17.  In  June  1979  Peabody  Testing  Service  was  requested  to  perform 
an  on-site  determination  of  the  best  methods  for  evaluation  of  the  con¬ 
dition  of  the  steel  and  cast  iron  gate  lift  machinery  and  to  advise  WES 
representatives  on  other  tests  to  be  performed,  such  as  rivet  sounding 
and  gate  skin  measurements.  Individuals  certified  at  Level  III  in  NDT 
according  to  the  American  Society  for  Nondestructive  Testing,  recom¬ 
mended  practice  SNT-TC-IA  (areas  of  magnetic  particle,  liquid  penetrant, 
ultrasonics,  and  radiography  testing),  made  the  inspection  and  furnished 
a  letter  report  recommending  the  use  of  dry  magnetic  particle  and  ultra¬ 
sonic  tests. 

18.  During  the  period  of  8  August  1979  to  12  September  1979,  dry 
magnetic  particle  inspections  were  performed  on  the  accessible  portions 
of  the  gears  and  lifting  chains  of  the  eight  pairs  of  lifting  mechanisms 
of  gates  No.  9  through  16;  ultrasonic  inspections  were  performed  on  the 
shafts  of  the  eight  pairs  of  lifting  mechanisms  (see  Figures  6  and  7); 
and  ultrasonic  plate  gaging  and  length  measurements  were  performed  on 
the  gate  skins  and  rivets. 

19.  Magnetic  particle  test  results.  The  following  discontinuities 
were  found: 

Gate  No.  9  East  -  a  5-in.  crack  in  a  weight  secured  to  a 
lifting  chain  link. 

Gate  No.  9  West  -  a  2-in.  crack  in  the  bolt  hole  in  a 
lifting  chain  link. 

Gate  No.  15  West  -  a  3-in.  crack  in  a  weight  secured  to  a 
lifting  chain  link. 

All  the  discontinuities  were  circled,  numbered,  and  marked  with  a  white 
paint  marker.  The  discontinuities  that  were  found  are  not  considered  to 
be  of  a  nature  that  could  cause  failure  in  the  lifting  mechanisms.  No 
other  discontinuities  were  indicated  in  the  lifting  mechanisms  inspected 
using  the  magnetic  particle  technique. 
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Figure  7.  Gear  mechanism  in  operation 
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20 .  Ultrasonic  inspection  (gate  skins  and  shafts)  results.  The 
ultrasonic  inspection  of  the  shafts  of  the  eight  pairs  of  lifting  mecha¬ 
nisms  produced  no  indications  of  processing  or  fatigue  defects.  The  re¬ 
sults  of  the  ultrasonic  plate  gaging  performed  on  the  gate  skins  are 
given  in  Plates  B1  through  B8 .  Most  of  the  measurements  were  made  in 
the  lower  portion  of  the  gates  where  maximum  hydraulic  pressure  is 
exerted.  Each  of  the  20  sections  of  steel  plate  in  the  lower  portion  of 
each  of  the  eight  gates  was  scanned  to  determine  the  thickness  of  the 
plates.  Scans  were  made  in  areas  near  the  four  corners  and  in  the  cen¬ 
ter  of  each  section.  Some  sections  of  the  steel  plate  in  the  upper  por¬ 
tions  of  gates  No.  12,  13,  and  14  were  scanned  to  check  the  uniformity 
of  thickness  between  upper  and  lower  sections.  The  number  of  scans 
taken  per  gate  is  as  follows: 

Gates  No.  9,  10,  11,  15,  and  16  -  100 

Gates  No.  12  and  13  -  120 

Gate  No.  14  -  130 

The  construction  drawings  specify  that  the  gate  skin  plates  contain  sec¬ 
tions  of  medium  steel  of  0.375-in.  thickness.  Evaluation  of  data  given 
in  Plates  B1  through  B8  shows  that  only  24  of  the  870  areas  scanned  pro¬ 
duced  apparent  thicknesses  less  than  0.375  in.  The  mean  thickness  mea¬ 
surements  for  the  eight  gate  skin  plates  ranged  between  0.39  in.  and 
0.41  in.  The  grand  mean  for  the  eight  gates  is  0.40  in.  The  apparent 
presence  of  0.025  in.  of  steel  thickness  is  not  considered  to  be  unusual 
since  it  is  not  uncommon  for  steel  plate  to  be  over-toleranced  in  order 
to  assure  compliance  with  specifications.  It  is  difficult  to  ascertain 
what  were  standard  practices  on  tolerance  setting  in  the  early  1900' s 
when  this  steel  was  manufactured .  The  data  obtained  from  the  ultrasonic 
inspections  do  not  indicate  that  there  has  been  any  appreciable  loss  in 
gate  skin  thickness. 

21.  Ultrasonic  inspection  (rivets)  results.  The  rivets  used  to 
fabricate  the  sluice  gates  were  of  medium  steel,  7/8-in.  diam,  and 

had  round  heads  (see  Figure  8).  The  round  heads  made  it  extremely  dif¬ 
ficult  to  check  the  rivets  for  continuity  using  ultrasonic  inspection. 
After  consulting  with  experts  in  the  conduct  of  these  types  of  tests. 
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Figure  8.  View  of  downstream  side  of  sluice  gate 

it  was  determined  that  there  were  no  alternatives  to  ultrasonics  that 
would  simplify  or  substitute  for  this  type  of  measurement.  It  was  ap¬ 
parent  from  the  outset  that  satisfactory  contact  between  the  ultrasonic 
transducer  and  the  rivet  could  not  be  made  without  grinding  the  head  of 
the  rivet.  This  had  to  be  done  by  hand  and  was  very  tedious  since  the 
surface  had  to  be  flat  and  normal  to  the  rivet  axis.  The  degree  of  dif¬ 
ficulty,  the  time  and  access  restrictions  imposed  by  a  stringent  sched¬ 
ule  of  gate  manipulation,  and  the  fact  that  field  personnel  were  needed 
to  complete  other  work  resulted  in  a  limited  effort  in  rivet  inspection. 
Plates  B9  and  BIO  show  the  locations  and  results  of  measurements  made 
on  gates  No.  11  and  12.  A  total  of  60  rivets  were  sounded.  Only  six 
measurements  indicated  possible  flaws.  These  flaws,  if  they  were  pres¬ 
ent,  were  very  near  the  end  of  the  rivet  in  each  case.  The  fact  that 
these  six  indications  of  defective  rivets  could  have  been  caused  by  a 
lack  of  normalcy  between  the  plane  of  contact  and  the  rivet  axis  allows 
one  to  speculate  that  maybe  none  of  the  rivets  tested  were  defective. 

The  results  of  these  tests  do  not  show  cause  for  concern  about  the  rivets 
with  respect  to  the  integrity  of  the  gates. 


Load  tests  of  gate  machinery 

22.  After  a  study  of  the  drawings  showing  the  gate  lifting  ma¬ 
chinery,  the  sprocket  chain,  and  the  hookup  to  the  sluice  gates,  it  was 
determined  that  the  best  way  to  make  measurements  of  the  gate  hoisting 
loads  would  be  to  insert  load  cells  into  the  hoisting  system.  This 
method  was  chosen  over  that  of  strain  gaging  the  eye  bars  to  eliminate 
the  need  for  laboratory  calibration  of  load  versus  strain  for  this  par¬ 
ticular  steel.  Since  the  purpose  of  these  tests  was  to  determine  the 
combined  total  of  gate  and  friction  loads  of  several  gates,  it  was  neces¬ 
sary  only  to  calibrate  in  the  laboratory  load  versus  output  in  millivolts 
of  the  load  cells  to  be  used  and  then  record  the  output  continuously 
during  the  operation  of  the  gates. 

23.  The  sheets  showing  strains  and  loads  were  examined  along  with 
photographs.  Nominal  loads  to  be  expected  during  the  operation  of  the 
gates  were  computed  to  be  30,750  lb  per  side.  Replacement  eye  bars  were 
designed  to  accommodate  two  50,000-lb  capacity  load  cells  (one  on  each 
side  of  the  gate)  and  to  be  substituted  for  the  eye  bars  connecting  the 
lifting  chains  to  the  gate  (see  Figures  9  and  10).  The  replacement  eye 
bars  were  fabricated  in  the  Sault  Ste.  Marie  Area  Office  machine  shop. 

The  load  cells  were  transported  to  the  site  along  with  the  measurement 
instrumentation  (see  Figure  11),  and  the  measurements  were  made  during 
the  period  of  15-18  August  1979. 

24.  Loads  were  monitored  continuously  on  gates  No.  9,  10,  15,  and 
16  during  normal  raising  operations.  The  results  of  these  measurements 
are  tabulated  in  Tables  B1  through  B4  and  plotted  in  Plates  Bll  through 
B14.  The  gates  were  raised  a  distance  of  10  to  13  ft  at  a  nominal  rate 
of  1.2  ft/min.  Single  side  loads  ranged  between  30,250  and  36,400  lb. 
Gates  No.  9  and  10  showed  noticeable  differences  in  loads  between  sides. 
Gate  No.  9  at  one  point  showed  a  difference  of  2450  lb,  and  gate  No.  10 
showed  a  5550-lb  difference  at  one  point.  It  was  observed  that  the 
counterweights  on  some  gates  may  not  have  been  symmetrically  spaced. 

These  differences  could  also  be  caused  by  friction  loading. 
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Introduction 

25.  For  many  years,  dynamic  E  calculations  have  been  made  and 
used  to  indicate  the  state  of  deterioration  of  f reeze-and-thaw  beams  in 
standard  laboratory  tests.  The  deterioration  need  not  be  caused  by 
freezing  and  thawing  conditions.  The  dynamic  E  as  obtained  from  a  re¬ 
sponse  after  dynamically  exciting  a  structure  is  a  measure  of  the  elas¬ 
tic  qualities  of  the  total  structure  and  is  a  good  indicator  of  its 
structural  integrity. 

26.  In  the  past,  the  stability  of  a  structure  has  been  determined 
by  conventional  calculations.  These  calculations  are  based  on  certain 
assumptions,  such  as  laboratory  test  results,  to  represent  the  behavior 
of  foundation  and  structure  materials,  a  flat  base  structure,  assumptions 
concerning  the  properties  of  backfill  materials,  etc.  In  the  past,  it 
has  been  demonstrated  that  these  methods,  even  though  they  are  approxi¬ 
mate,  can  produce  a  safe  structural  system.  It  is  very  probable  that 
the  structural  designs  are  over conservative  and  if  the  actual  stability 
of  the  in-place  structure  could  be  known,  especially  when  older  struc¬ 
tures  are  being  evaluated,  large  amounts  of  money  could  be  saved  by 
eliminating  expensive  remedial  measures  for  inadequate  stability,  as 
reflected  by  conventional  computations.  The  best  way  to  determine  the 
in-place  stability  of  a  structure  is  to  push  on  it  with  increasing  hori¬ 
zontal  static  forces  and  determine  the  static  horizontal  force  and  de¬ 
flection  relationship.  This  does  not  directly  give  the  stability  of 

the  in-place  structure  because  some  criteria  must  be  available  to  evalu¬ 
ate  what  this  horizontal  force-deflection  relationship  means  in  rela¬ 
tion  to  sliding  safety.  The  way  to  make  this  evaluation  is  not  by 
developing  new  criteria  which  must  be  proven  with  time;  but  to  relate 
the  horizontal  force-deflection  relationship  as  determined  in  the  field 
to  conventional  stability  analysis  in  such  a  way  as  to  determine  the 
safety  factor  against  sliding  in  relation  to  conventional  sliding  safety 
factor  calculations.  This  relationship  can  be  obtained  by  using  the 
same  laboratory  test  data  as  are  used  in  performing  the  conventional 


stability  analysis  computations  in  conjunction  with  in-place  measurements. 
Laboratory  tests  are  used  to  determine  the  angle  of  internal  f’'i<:tion 
and  cohesion  of  the  weakest  plane  or  combination  of  planes  below  a  struc¬ 
ture.  Shear  tests,  which  give  this  data,  also  give  the  load-deflection 
characteristics  of  these  shear  planes. 

27.  The  safety  factor  as  determined  by  the  laboratory  test  data 

,  .  laboratory  deflection/load  ^  i 

can  be  ratiord  by  — 1 -  to  obtain  the  in-place 

field  deflection/load 

factor  of  safey  against  sliding.  This  is  saying,  quite  simply,  if  the 
structure  is  harder  to  displace  in  the  field  than  laboratory  test  data 
indicate,  it  is  safer  in  its  resistance  to  sliding.  The  monoliths  at 
the  Regulatory  Structure  are  very  stable  against  overturning  and  base 
pressures;  therefore,  the  in-place  sliding  resistance  is  all  that  is 
needed  to  evaluate  the  in-place  stability  of  the  Structure. 

28.  The  only  problem  with  the  above  analysis  is  that  a  reaction- 
block  type  system  would  be  needed  to  push  on  the  in-place  structure,  and 
sensitive  deflection  gages  would  be  needed  to  measure  the  small  deflec¬ 
tions.  This  problem  can  be  eliminated  by  using  dynamic  excitation  and 
the  equivalent  static  force-deflection  relationship  for  the  structure 
from  load  cell  and  accelerometer  measurements.  The  deflection  is  ob¬ 
tained  by  Fast  Fourier  measurement  and  analysis  instruments  (FFT)  (see 
Figure  12),  which  will  give  the  deflection  at  zero  frequency  and  the 
corresponding  static  load  associated  with  the  dynamic  excitation.  The 
FFT  is  used  mainly  for  impedance  measurements  but  will  also  give  instant 
velocity  and  displacement  feedback  from  the  accelerometer  measurement. 

29.  The  FFT  is  excellent  for  obtaining  data  from  structure  response 
(after  excitation  by  a  dynamic  energy  input)  which  can  be  used  to  evalu¬ 
ate  in-place  structure  stability  and  structure  integrity. 

Preparatory  studies 

30.  Since  the  dynamic  technique  had  never  been  used  to  determine 
in-place  stability  and  structure  integrity,  it  was  necessary  to  perform 
some  preliminary  tests  to  get  ideas,  techniques,  and  equipment  to  best 
perform  the  field  tests.  Various  size  model  structures  were  obtained 
and  shakers  of  various  sizes  were  used  to  put  sinusoidal  or  swept-sine 
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Figure  12.  Real-time  Fourier  analyzer  (FFT) 


input  into  the  structure.  The  output  was  measured  with  an  accelerometer 
and  the  data  reduced  by  an  elaborate  instrumentation  system  which  has 
been  used  in  the  analysis  of  vibration  data  by  the  SL  at  the  WES.  This 
system  was  too  expensive  and  was  abandoned  in  favor  of  an  impulse  load¬ 
ing  with  the  data  being  reduced  by  an  FFT.  This  system  was  best,  due 
to  portability  of  equipment,  less  cost,  speed  of  measurements,  speed  of 
data  anlaysis,  and  increased  capability.  The  investigation  not  only  in¬ 
cluded  studying  the  feasibility  of  the  resonant  technique  for  determining 
the  integrity  of  a  field  structure  but  also  determined  the  feasibilty 
of  using  the  impulse  technique  to  excite  the  structure  rather  than  the 
more  commonly  used  sinusoidal  or  swept-sine  technique.  The  impact  reso¬ 
nance  method  was  used  on  the  same  structures  as  the  sinusoidal  method, 
and  the  same  resonant  frequencies  were  obtained.  The  impulse  method  was 
verified,  and  it  could  be  used  economically  on  the  piers  at  the  Regula¬ 
tory  Structure.  The  FFT  made  it  possible  to  calculate  functions  such 
as  spectrums,  transfer  relationships,  coherence,  and  many  other  on-site 


structural  response  characteristics.  In  addition  to  on-site  analysis, 
the  data  were  stored  on  magnetic  tape  and  analyzed  in  the  laboratory. 

31.  The  impact  tests  were  made  on  rectangular  blocks,  two  of 
which  are  shown  in  Figures  13  and  14.  Some  model  structure  sizes, 
weights,  resonant  frequencies,  and  dynamic  E's  are  presented  below; 


Structure 

Structure 

Size 

Mass,  lb 

Resonant 
Frequency,  Hz 

Dynamic  E,  psi 

1 

18  by 

18  by 

26  in . 

765 

2280 

5.84  by  10^ 

2 

3  by 

6  by 

6  ft 

16,800 

564 

3.54  by  10^ 

3 

3  by 

6  by 

10  ft 

28,140 

322 

5.73  by  10^ 

Results  of  Preparatory  Studies 

32. 

Structure  2 

(16,800 

lb)  had  i 

1  lower  dynamic 

E  as  calculated 

by  the  fundamental  frequency  equations  of  Pickett  (1945).  This  specimen 
had  a  number  of  large  cracks  which  were  visible  before  the  structure 
surface  was  grouted  and  painted.  This  demonstrates  that  diminished 
structural  integrity  will  be  reflected  by  the  dynamic  modulus  calcula¬ 
tions.  The  determining  of  the  resonant  frequency  allows  one  to  know  at 
what  frequencies  the  structure  will  be  more  effected  by  loadings.  Dur¬ 
ing  the  laboratory  tests  it  was  found  that  it  took  a  static  load  of 
10,000  lb  to  fail  the  28,140-lb  structure  in  sliding.  At  its  natural 
frequency,  it  failed  at  approximately  250  lb.  This  indicates  a  reduc¬ 
tion  by  a  factor  of  40  in  sliding  resistance,  which  very  drastically 
illustrates  the  undesirability  of  exciting  the  structure  near  its  reso¬ 
nant  frequency.  This  consideration  has  been  of  concern  and  interest  in 
many  situations  of  the  past.  For  example,  companies  of  soldiers  must 
break  step  when  crossing  bridges  due  to  the  risk  of  creating  large  mo¬ 
tions  at  resonant  frequencies.  The  Tacoma  Narrows  Bridge  in  Washington 
State  was  destroyed  by  the  wind  exciting  the  structure  at  a  resonant 
frequency.  Tests  on  other  laboratory  structures  were  performed  and 
similar  results  as  those  stated  above  were  obtained. 


Figure  14.  Block 
Dimensions  3  by  6 
by  10  ft 


Field  tests 


33.  Resonant  frequency  measurements  were  performed  on  all  eight 
piers  American  controlled  at  the  Regulatory  Structure  using  the  impact 
technique.  F.ach  of  the  piers  was  measured  in  the  flexural  mode.  As  the 
resonant  frequency  is  directly  related  to  the  dynamic  modulus  of  a  speci¬ 
men  the  test  permits  a  dynamic  evaluation  of  the  mechanical  integrity 

of  the  structure.  A  FFT  was  used  to  process  the  force  and  acceleration 
signals  in  real  time. 

34.  A  550-lb  weight  was  swung  in  a  small  arc  using  a  tripod  sys¬ 
tem  (Figure  15).  This  weight  struck  a  200-lb  reaction  block  that  was 


Figure  15.  System  to  generate  load  pulse:  A-frame, 
550-lb  impactor,  reaction  block,  steel  plate,  con¬ 
crete  pier 


bolted  to  a  large  3/4- in . -th i ck  steel  plate  anchored  by  bolts  and  epoxied 
to  the  concrete  surface.  A  force  pulse  was  generated  that  was  typically 
5000-lb  peak,  existing  for  about  15  msec.  The  pulse  contained  excitation 
energy  from  0  to  about  100  Hz.  Previous  mathematical  calculations  had 
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shown  that  the  fundamental  resonant  frequency  vibrating  in  flexure  should 
be  in  that  range.  The  mathematical  equations  used  were  derived  for 
rectangular  shaped  specimens  that  are  unrestrained.  Tests  made  on  a 
physical  model  in  the  laboratory  showed  that  the  resonant  frequency  was 
higher  for  the  specimen  when  the  ends  were  sawed  to  resemble  the  shape 
of  the  piers.  Also,  when  the  model  was  epoxied  to  a  very  rigid  base  to 
restrain  movement,  simulating  the  case  in  the  field,  the  fundamental 
flexural  frequency  showed  further  increase.  The  frequency  for  the 
physical  model  increased  36  percent  from  a  rectangular,  unrestrained 
specimen  to  a  sawed,  restrained  specimen.  Calculations  indicated  expec¬ 
tations  of  about  50  Hz  from  one  of  the  smaller  piers  at  Soo  if  it  was 
rectangular  and  unrestrained.  Increasing  that  by  36  percent  yields  an 
expected  value  of  near  68  Hz.  The  actual  measurements  were  about  76  Hz 
for  those  particular  piers.  Although  accurate  calculations  of  the  dyna¬ 
mic  modulus  from  the  resonant  frequencies  are  impossible  to  obtain  be¬ 
cause  of  the  shape  and  restraint  affect,  still  it  is  possible  to  gain 
significant  information  from  the  resonant  frequencies.  The  fact  that 
all  six  of  the  smaller  piers  had  resonant  frequencies  within  less  than 
2  Hz  of  each  other  indicates  that  all  six  piers  are  in  like  condition 
with  respect  to  mechanical  integrity,  and  the  fact  that  the  frequencies 
tend  toward  the  higher  side  of  the  range  of  frequencies  produced  by  the 
mathematical  calculations  indicates  that  the  piers  are  of  good  quality 
rather  than  poor.  If  we  assume  that  all  six  piers  are  seeing  the  same 
restraint  at  the  base,  then  because  they  all  have  the  same  geometry,  the 
frequency  deviation  of  almost  2  Hz  is  due  to  modulus  alone.  Mathemati¬ 
cal  calculations  were  made  to  determine  the  variation  of  modulus  re¬ 
quired  to  produce  a  difference  in  resonant  frequency  of  2  Hz.  The  com¬ 
puted  variation  was  about  half  a  million  psi.  Since  these  assumptions 
represent  the  worst  case,  it  is  likely  that  the  deviation  of  the  modulus 
between  piers  is  not  that  high,  since  the  bridgework  supported  by  the 
piers  as  well  as  the  slight  differences  in  foundation  could  account  for 
some  variation.  The  test  data  are  given  in  the  following  tabulation: 
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Pier  No. 

Frequency,  Hz 

Deviation , 

Larger 

9 

62.500 

Piers 

13 

63.000 

10 

76.562 

0.  122 

11 

78.125 

1.685 

Smaller 

12 

75.000 

-1.44 

Piers 

14 

76.172 

-0.268 

15 

77.000 

0.56 

16 

75.781 

-0.659 

Average 


76.44 


Although  pier  11  seems  to  be  of  better  quality,  the  small  variation  of 
1.7  Hz  may  not  be  significant  if  allowed  for  some  measurement  error. 

Since  piers  9  and  13  are  reading  within  1/2  cycle  of  each  other,  indi¬ 
cations  are  that  both  are  of  the  same  quality  and,  again,  because  of 
reading  on  the  high  side  of  the  frequency  range  calculated  from  the 
mathematical  model,  the  dynamic  modulus  appears  to  be  high.  No  discon¬ 
tinuities  are  indicated  in  any  of  the  piers,  nor  are  any  significant 
differences  in  the  restraint  offered  by  the  foundation  of  any  of  the 
piers  indicated. 

Results 

35.  By  exciting  a  structure  with  an  impact  force  and  analyzing 
the  output,  the  integrity  and  the  in-place  stability  of  the  structure 
can  be  predicted.  The  resonant  technique  is  a  measurement  which  gives 
characteristics  of  the  total  structure  and  foundation  system. 

36.  From  the  above  measurements,  it  was  determined  that  the  piers 
are  all  structurally  sound. 

37.  The  data  for  stability  evaluations  were  limited  because  of 
gate  opening  schedules  at  the  structure  while  the  testing  was  in  progress, 
which  afforded  too  little  time  to  make  and  evaluate  a  sufficient  number 
of  deflection  measurements  at  the  base  of  the  piers. 

38.  The  deflection  obtained  at  the  base  of  piers  where  measure¬ 
ments  were  made  was  in  the  range  of  2.0  to  4.0  x  10  ^  in. /lb.  The 

"■8 

laboratory  data  give  values  of  approximately  2.0  x  lO  in. /lb  for  the 

-9 

shaley  sandstone  and  6.0  x  lo  for  the  very  hard  sandstone  and  concrete 
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interface.  Since  the  shaley  sandstone  seam  governed,  there  is  an  indi¬ 
cation  from  field  data  that  the  piers  are  less  stable  than  conventional 
calculations  indicate.  The  indication  is  that  the  conventional  safety 


factor  is  reduced  roughly 


2  to  4  X  10 


-7 


2  X  10 


-8 


10  or  20  times.  This  seems 


unreasonable  and  since  time  was  limited  such  that  detailed  on-site  evalu¬ 
ations  could  not  be  made,  it  is  suggested  that  the  conventional  stability 
results  in  Part  be  used  and  the  piers  be  posttensioned  to  the  founda¬ 
tion  to  assure  their  safety. 


Foundation  Exploration 

39.  A  review  of  previous  boring  location  maps,  boring  logs,  a 
foundation  report  for  the  New  Poe  Lock,  and  other  foundation  data  in  the 
vicinity  of  the  Regulatory  Structure  has  been  made;  see  Appendix  C  for 

a  partial  list  of  materials  used.  The  review  revealed  that  there  was  no 
major  geologic  structure  in  the  area  that  might  affect  the  dam's  stabil¬ 
ity,  that  bedding  was  nearly  horizontal  with  weak  soft  seams  of  varying 
thicknesses,  and  that  competent  foundation  rock  could  be  expected  to  be 
present  beneath  the  dam.  No  information  was  found  concerning  settlement 
or  misalignment  of  the  dam  structure,  which  if  found,  could  indicate 
foundation  problems. 

Previous  exploration 

40.  The  first  three  locks  built  at  Sault  Ste.  Marie,  State, 
Weitzel,  and  Old  Poe  Locks,  were  built  without  foundation  explorations. 

41.  In  1907  foundation  explorations  for  Davis  and  Sabin  Locks 
were  made.  Ten  borings  were  drilled  with  a  highest  top  elevation  of 
585.5  ft  and  a  deepest  bottom  elevation  of  504.0  ft. 

42.  In  1942  foundation  explorations  for  MacArthur  Lock  (new  first 
lock)  were  made.  Eleven  borings  were  drilled  with  a  deepest  elevation 
of  521.2  ft.  In  1958  and  1959,  29  borings  were  made  in  exploration  for 
design  of  the  New  Poe  Lock  (new  second  lock). 

43.  In  1962  additional  foundation  explorations  were  made  at 
New  Poe  Lock  during  a  re-evaluation  of  lock  design  and  foundation 
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requirements.  Fifty-two  borings  were  made  with  a  highest  top  elevation 
of  590.19  ft  and  a  deepest  bottom  elevation  of  509.39  ft. 

44.  From  1964  to  1967,  301  borings  were  made  during  the  construc¬ 
tion  of  New  Poe  Lock.  Highest  top  elvation  drilled  was  594.2  ft  and 
deepest  bottom  elevation  was  497.1  ft. 

45.  In  1974  foundation  explorations  were  made  for  New  Sabin  Lock. 

Five  borings  were  drilled  with  a  highest  top  elevation  of  589.7  ft  and  a 
deepest  bottom  elevation  of  452.0  ft. 

46.  In  1975  additional  foundation  explorations  were  conducted  for 
New  Sabin  Lock.  Two  borings  were  drilled  with  a  highest  top  elevation 
of  603.59  ft  and  a  deepest  bottom  elevation  of  487.19  ft. 

47.  In  1960,  44  borings  were  made  in  foundation  excavations  for 
the  Sault  Ste.  Marie  International  Bridge  by  the  Michigan  State  Highway 
Department.  The  bridge  is  about  400  ft  downstream  of  the  Regulatory 
Structure.  The  highest  elevation  for  too  of  bedrock  encountered  in  the 
borings  is  605.5  ft  and  the  deepest  bottom  of  the  borings  is  563.5  ft. 

Bedrock  at  the  bridge  site  is  believed  to  be  similar  to  that  found  in 
the  most  recent  borings  at  the  Regulatory  Structure. 

Drilling  at  Regulatory  Structure 

48.  A  total  of  30  borings  was  drilled  at  the  Regulatory  Structure 
(see  Plate  Dl).  One  was  drilled  through  the  spoil  dike  at  the  south  end 
of  the  Regulatory  Structure.  Four  were  drilled  approximately  80  ft  up¬ 
stream  of  the  centerline  of  the  Regulatory  Structure.  Eight  were 
drilled  approximately  6  ft  upstream  of  the  centerline  of  the  Regulatory 
Structure.  Thirteen  were  drilled  through  the  downstream  end  of  the  piers 
and  apron,  and  four  were  drilled  approximately  62  ft  downstream.  Seven 
cores  had  6-in.  diam,  and  23  cores  had  4-in.  diam.  These  borings  were 
made  from  14  June  to  7  July  1979.  Drilling  was  done  by  personnel  of  SAM. 

The  field  drilling  logs  for  all  borings  are  presented  in  Exhibit  A,  which 
is  on  file  at  the  Soo  Locks  and  the  Detroit  District  Office.  Figure  16 
shows  typical  drill  rig  set-ups.  Figure  I6a  shows  the  drill  rig  on  a 
cantilevered  work  platform  attached  to  Scow  15.  This  set-up  was  used  to 
drill  the  upstream  borings  adjacent  to  the  structure.  Figure  I6b 

i 

i 


a.  Setup  for  drilling  upstream  boring  adjacent  to  the  structure 


b.  Setup  for  drilling  the  piers 
Figure  16.  Typical  rig  setups 
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illustrates  how  the  drill  rig  was  set  up  to  drill  the  piers;  note  guar¬ 
drail  around  top  of  pier. 

49.  Depths  of  holes  ranged  from  10  ft  to  53.5  ft  when  concrete 

is  included  or  from  7.1  ft  to  30.7  ft  when  only  rock  is  measured.  Total 
footage  was  730.5  ft.  This  includes  464.25  ft  of  rock,  26.5  ft  of  fill, 
1.5  ft  of  overburden,  and  238.25  ft  of  concrete. 

50.  Core  recovery  was  good,  usually  above  97  percent.  The  boring 
CW-35  through  the  spoil  dike  had  only  40  percent  recovery  due  to  grind¬ 
ing  and  washing  away  of  the  fill  material.  The  lowest  core  recovery  for 
the  remaining  29  holes  was  90.9  percent  in  CW-19. 

51.  Drilling  was  accomplished  using  two  skid  rigs:  a  Longyear  38 
and  a  43  SA  Failing  Holemaster.  Core  barrels  used  were  4-  by  5-1/2-in. 
double  tube  and  6-  by  7-3/4-in.  double  tube  core  barrels.  A  pressure 
pump  was  used  to  supply  bypass  water  for  drilling  (with  a  1-1/2-in.  dis¬ 
charge  hose) . 

52.  Transportation  to  and  from  the  jobsite,  marine  floating  plant, 
and  crane  support  were  supplied  by  the  Area  Engineer  Office  at  the  Sault 
Locks.  Drill  rigs  were  set  up  on  piers  with  a  Manitowoc  140-ton  crane 
mounted  on  the  40-ton  Derrick  boat  HARVEY.  Upstream  holes  were  drilled 
from  an  18-  by  75-ft  barge  (Scow  15)  with  a  40-ft  launch  as  tender 
ALCONA.  Downstream  holes  were  drilled  from  a  30-  by  60-ft  barge  MMN-l- 
BAY  CITY  with  a  l6-ft  skiff  as  tender.  As  core  was  removed  from  the 
core  barrel,  it  was  logged,  marked,  photographed,  and  preserved  using 
one  of  two  methods.  The  photographs  of  the  cores  are  presented  in  Ex¬ 
hibit  B  on  file  at  the  Detroit  District  Office.  In  the  first  method, 
the  core  was  wrapped  in  sheet  plastic,  then  sealed  inside  heavy 
plastic  tubing  which  was  taped  shut  and  fused  at  the  ends.  The  second 
method  involved  wrapping  the  core  in  plastic  food  wrap,  then  in  cheese¬ 
cloth  and  coating  the  core  and  cheesecloth  with  a  thick  layer  of  wax. 

The  preserved  core  was  then  placed  in  appropriately  sized  boxes  lined 
with  sawdust.  The  core  boxes  were  stored  at  the  jobsite  until  shipment 
to  WES. 

Borehole  pho tography 

53.  Stagg  and  Zienkiewicz  (1968)  point  out  the  necessity  of 
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determining  the  strike,  dip,  continuity,  joint  spacing,  and  coating 
thickness  when  planning  an  excavation  in  rock  or  computing  the  resis¬ 
tance  of  a  rock  structure  to  loading.  The  shape  and  location  of  a  po¬ 
tential  failure  surface  will  be  strongly  influenced  by  the  orientation 
of  the  rock  mass  discontinuities  and  the  shearing  resistance  along  them. 
The  rigidity  of  the  rock  mass  is  particularly  sensitive  to  joint  con¬ 
tinuity  and  spacing. 

54.  To  assist  in  determining  the  features  listed  above,  a  WES 
borehole  camera  was  run  in  the  nine  borings  through  the  U.  S.  piers. 
Continuous,  360-deg,  oriented,  color  photographs  were  taken  in  borings 
to  depths  ranging  from  1.5  to  51.5  ft.  A  detailed  description  of  the 
borehole  camera  can  be  found  in  Trantina  and  Cluff  (1963). 

55.  Strikes  and  dips  of  prominent  discontinuities  were  measured 
from  the  borehole  camera  logs.  Indications  from  surficial  geology  and 
core  logs  showed  that  many  of  the  discontinuities  shown  on  the  camera 
film  were,  in  fact,  bedding  features  since  they  possessed  westerly  dir¬ 
ected  dips  of  less  than  10  deg.  Joint  frequency  diagrams  by  borings  are 
given  in  Plates  C1-C5.  Symbols  are  used  to  represent  joint  dips  greater 
and  less  than  10  deg,  filled  or  partially  open  joints  and  open  joints. 
Joint  frequencies  are  shown  for  each  5-ft  depth  of  boring  beginning  at 
the  concrete  bedrock  interface.  Joint  strike  rosettes  showing  all  non¬ 
bedding  joints  (>10-deg  dip)  are  presented  in  Plates  C6  and  C7. 

56.  A  total  of  51  prominent  joints  were  observed  on  the  photo¬ 
graphs.  Of  these,  18  had  dips  >70  deg.  The  remaining  33  joints  had 
dips  between  10  and  35  deg.  Plates  C6  and  C7  show  two  prominent  joint 
sets  that  are  perpendicular;  one  oriented  north-south  and  the  other 
oriented  east-west.  By  aligning  the  joint  strike  rosette  with  the  axis 
of  the  Regulatory  Structure,  the  north-south  joint  set  is  oriented 

15  deg  northwest  of  the  structure’s  axis.  The  other  joint  set  is  then 
oriented  15  deg  north  of  a  line  running  in  an  upstream-downstream 
direction. 

57.  Viewing  joints  from  above  water  and  on  the  underwater  video¬ 
tapes,  the  joints  are  generally  continuous  in  plan  view.  When  viewing 
the  jointing  in  section,  they  appear  to  be  of  limited  extent  (rarely 


exceeding  3  ft  in  height).  The  joints  observed  in  the  core  logs  and  the 
underwater  videotapes  cut  through  one  or  two  beds  and  terminate  on  a 
bedding  plane.  As  described  under  Scouring,  the  jointing  is  classified 
as  "moderately  fractured"  (fracture  spacing  1  to  3  ft)  to  unfractured 
(fracture  spacing  >6  ft).  The  majority  of  joints  have  1  to  3  ft  spacing 

58.  Sandstone  along  the  joints  is  often  leached  white  in  contrast 
to  the  red  sandstone.  Some  incipient  joints,  where  no  opening  is  visible 
along  the  joint,  were  easily  detected  by  the  white  leached  outline  made 
by  the  joint.  Of  the  51  prominent  joints,  75  percent  were  classified  as 
tight,  22  percent  were  open  joints  (1/32  to  1/8  in.),  and  2  were  clay 
filled  (1/16  to  1/4  in.  thickness). 

59.  It  is  not  known  if  leaching  along  joints  occurred  in  the 
geologic  past  or  is  a  continuing  process.  The  relatively  small  number 
of  open  joints  beneath  the  structure  as  observed  in  the  photographs 
suggest  that  if  it  is  a  continuing  process,  then  it  is  a  slow  process. 
Open  joints  are  present  adjacent  to  the  structure  in  the  bedrock.  In 
order  to  ascertain  if  seepage  is  occurring  along  joints  in  the  bedrock 
beneath  the  dam,  a  detailed  study  would  have  to  be  performed.  A  trace¬ 
able  material  could  be  injected  into  a  sealed  borehole  upstream  and  then 
monitored  just  downstream  of  the  dam.  The  rather  heavy  silting  observed 
in  the  videotapes  towards  the  right  abutment  (gates  15  and  16)  suggests 
that  water  was  not  flowing  beneath  the  structure  in  this  area. 

Scouring 

60.  Soundings  at  the  Regulatory  Structure  were  taken  most  re¬ 
cently  in  1978-79  by  personnel  at  the  Sault  Locks.  The  results  of  the 
soundings  are  presented  in  plan  view  on  drawing  DC-103-25,  dated  January 
1979,  and  titled  "Compensating  Works  Condition  Survey  -  1978";  the  draw¬ 
ing  is  on  file  at  the  Area  Engineer  Office,  Sault  Locks.  Selected  ele¬ 
vations  along  certain  sections,  concrete  thicknesses  from  boring  logs, 
and  underwater  videotape  pictures  were  used  to  study  undercutting  and 
bedrock  scouring  in  front  of  and  behind  the  dam.  See  Figures  17  and  18 
for  profiles  containing  soundings  and  concrete  thickness  data. 
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Figure  17.  Downstream  profile  of  soundings  and  concrete  thickness  data 


REGULATORY  STRUCTURE 
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61.  Figure  17  contains  three  profiles;  the  solid  line  indicates 
top  of  apron  and  the  dashed  lines  represent  profiles  taken  at  0.5  and 
7.0  ft  downstream  of  the  apron  end.  Figure  18  contains  four  profiles; 
the  solid  line  at  top  of  apron  and  the  three  dashed  lines  represent  pro¬ 
files  taken  10,  15,  and  20  ft  upstream  of  the  apron  end. 

62.  Figure  17  indicates  that  at  six  locations  on  the  0.5-ft  pro¬ 
file  the  scouring  action  of  the  water  has  removed  rock  to  a  depth  below 
the  base  of  the  apron.  Apron  thickness  on  the  downstream  side  of  the 
dam  varies  from  an  assumed  18  in.  (shown  on  working  drawings)  to  3.2  ft 
as  revealed  in  boring  CW-10.  The  18-in.  apron  thickness  was  used  for 
those  gate  bays  where  borings  were  not  made.  Top  and  bottom  elevations 
of  borings  are  shown  with  a  dot.  Figure  18  indicates  only  one  area  where 
the  bedrock  appears  to  have  been  removed  to  a  depth  below  the  base  of 
the  apron  at  pier  9.  Upstream  apron  thickness  was  measured  on  concrete 
core  recovered  in  each  gate  bay  apron  about  6.5  ft  upstream  from  the 
gates;  apron  thickness  varied  from  1.4  to  3.9  ft.  In  general,  the  apron 
thickness  was  similar  at  the  upstream  and  downstream  ends  of  individual 
gate  bays.  The  different  apron  thickness  is  probably  due  to  removal  of 
less  desirable  rock  during  construction. 

63.  The  following  general  discussion  describes  the  condition  of 
the  underwater  concrete  and  bedrock  adjacent  to  the  downstream  and  up¬ 
stream  apron.  The  reason  a  general  discussion  is  presented  is  that 
accurate  measurements  of  concrete  and  bedrock  remi  .  .  1  were  not  taken 
during  the  underwater  survey.  A  videotape  camera  was  used  during  the 
survey. 

64.  The  video  from  the  underwater  filming  of  the  Regulatory 
Structure  was  of  excellent  quality.  The  filming  was  done  in  such  a 
logical  and  orderly  manner  that  the  viewer  had  no  trouble  with  orienta¬ 
tion  between  the  location  being  viewed  and  the  construction  drawings. 
However,  the  carpenter  scale  used  in  the  film  was  too  small  to  be  read. 
The  black  tape  that  secured  the  scale  to  the  support  rod  could  have  been 
uniformly  spaced  on  1-ft  centers  to  make  it  readable.  However,  this  was 
not  the  case  and  often  on  close-up  viewing  the  tape  covered  the  foot 
marker,  making  it  impossible  to  read  the  scale  accurately. 


65.  In  general,  the  concrete  in  the  piers  and  aprons,  upstream 
and  downstream  of  the  gates,  appears  to  be  in  good  condition.  Pier  9 
has  very  severe  scaling*  of  the  concrete  along  a  horizontal  construc¬ 
tion  joint  for  a  distance  of  about  6  ft.  The  scaling  occurs  on  the  down 
stream  south  edge  of  the  pier.  The  concrete  surfaces  of  the  piers  and 
aprons  show  evidences  of  light  to  medium  scaling.*  A  crack  in  the  up¬ 
stream  apron  of  gate  13  was  noted.  It  traverses  the  apron  from  the  gate 
to  the  upstream  edge  of  the  apron,  as  shown  on  working  drawings.  The 
crack  width  appeared  to  be  about  0.24  in.  A  few  much  smaller  cracks 
were  noted  in  several  other  apron  sections;  these  cracks  are  not 
structurally  significant.  Repair  of  the  very  severe  scaled  area  on 
pier  9  and  the  apron  crack  in  gate  bay  13  should  be  made  at  the  next 
opportunity. 

66.  Bed  thickness  of  the  foundation  rock  varies  from  thin  beds 
(beds  less  than  4  in.  thick)  to  thick  beds  (beds  from  1  to  3  ft  thick) 
(Office,  Chief  of  Engineers  1975).  The  majority  of  observed  beds  were 
classified  as  thick.  Shale  and  clay  seams  could  be  seen  quite  easily; 
however,  they  did  not  occur  frequently  in  the  5  ft  or  so  of  rock  exposed 
just  below  the  top  of  the  aprons.  At  several  locations  the  softer  seams 
were  partially  removed.  Bedding  surfaces  were  smooth  and  flat. 

67.  The  degree  of  fracturing  (jointing)  varied  from  moderately 
fractured  (fracture  spacing  1  to  3  ft)  to  unfractured  (fracture  spacing 
>6  ft)  (Office,  Chief  of  Engineers  1975).  The  majority  of  observed  frac 
tures  were  classified  as  moderate.  Fractures  were  vertical,  linear,  and 
had  smooth  surfaces.  There  were  at  least  two  joint  sets  intersecting  at 
about  90  deg.  The  bedding  thickness  and  frequency  of  jointing  resulted 
in  tabular  (flat  or  bladed)  shape  rock  blocks  with  dimensions  from  1  to 
3  ft.  In  viewing  the  videotapes,  it  was  evident  that  the  water  action 

*  Light  scaling;  Loss  of  surface  mortar  without  exposure  of  coarse 
aggregate.  Medium  scaling:  Loss  of  surface  mortar  up  to  0.20  to 
0.39  in.  in  depth  and  exposure  of  coarse  aggregate.  Very  severe 
scaling:  Loss  of  coarse  aggregate  particles  as  well  as  surface  mortar 

and  mortar  surrounding  aggregate,  generally  greater  than  0.79  in.  in 
depth  (American  Concrete  Institute  1980). 
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could  easily  remove  the  tabular  blocks  and  flip  them  about. 

68.  The  working  drawing  showed  that  the  apron  and  piers  were  to 
be  founded  in  bedrock;  the  underwater  pictures  indicate  that  this  was 
done.  The  apron  face  was  formed  as  evidenced  by  its  smooth  appearance 
and  vertical  position.  However,  most  all  of  the  downstream  apron  face 
(about  18  in.)  is  now  exposed.  Bedrock  just  beyond  the  apron  has  been 
removed  by  scouring  for  a  depth  of  from  2  to  3  ft  below  top  of  apron. 
Local  areas  appear  to  be  deeper  than  3  ft,  maybe  as  deep  as  5  ft.  The 
extent  of  removal  downstream  is  unknown  because  pictures  were  taken 
looking  upstream  from  about  5  ft  off  the  apron.  The  scouring  (removal 
of  tabular  blocks)  terminates  on  horizontal  bedding  surfaces  that  form 
a  series  of  ledges  (stair-step  appearance).  There  appears  to  be  a  com¬ 
mon  ledge  where  most  of  the  scouring  has  terminated  at  about  3  ft  below 
top  of  apron.  In  a  few  of  the  sluiceways,  portions  of  the  apron  face 
are  covered  by  rock;  however,  the  rock  only  extends  a  few  feet  downstream 
and  then  stairsteps  downwards.  It  is  conservative  to  assume  that  there 
is  no  strut  resistance  downstream  of  the  apron  for  a  depth  of  5  ft  below 
top  of  apron. 

69.  Two  of  the  eight  sluiceway  aprons  are  undercut  up  to  about 
6  ft.  In  some  cases,  the  rock  just  downstream  of  the  apron  and  the 
apron  were  undercut.  It  was  difficult  to  ascertain  the  true  extent  of 
undercutting.  The  conscious  of  the  people  viewing  the  underwater 
pictures  was  that  the  undercutting  areas  were  severe  and  needed  to  be 
filled.  One  small  area  (maybe  3  by  3  ft)  was  sunken  in  about  1  ft;  the 
area  probably  had  been  undercut  and  then  collapsed. 

70.  The  working  drawings  show  the  upstream  apron  terminating  6  ft 
upstream  from  its  starting  point  near  the  gates.  The  underwater  pictures 
show  that  at  this  terminating  point,  the  apron  face  appears  to  have  been 
formed;  this  is  seen  near  pier  9.  The  pictures  reveal  that  the  concrete 
apron  continues  upstream  for  about  14  more  ft,  ending  with  a  semi  round 
feather-edging.  The  feather-edge  has  generally  held  up  well. 

71.  The  upstream  vertical  apron  face  is  exposed  at  only  one  loca¬ 
tion.  The  apron  face,  adjacent  to  and  where  it  abuts  into  the  north 
side  of  pier  9,  is  exposed.  From  the  point  where  the  apron  abuts  into 
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pier  9  and  upstream  along  the  pier  to  the  upstream  edge  of  the  pier,  the 
base  of  the  pier  is  exposed.  Portions  of  this  section  of  the  pier  are 
undercut  to  what  appears  to  be  several  inches.  Scouring  action  has  re¬ 
moved  the  bedrock  down  to  the  base  of  the  pier  and  below  the  base  of  the 
apron.  If  the  apron  near  pier  9  extended  the  additional  14  ft,  as  it 
was  in  the  other  gate  bays,  then  a  14-ft  wide  strip  of  concrete  apron 
and  bedrock  has  been  removed  in  order  to  expose  the  apron  face.  Mainte¬ 
nance  records  show  that  in  1972  repair  of  the  foundations  of  piers  6,  7, 
and  8  was  carried  out  by  anchoring  steel  forms  to  the  foundation,  filling 
the  forms  with  aggregate,  and  grouting  the  aggregate  in-place.  This  work 
was  done  by  the  Canadians  (Lake  Superior  Board  of  Control  1979).  The 
available  records  do  not  indicate  whether  the  repairs  were  done  upstream 
or  downstream.  The  present  bedrock  conditions  near  the  upstream  portion 
of  pier  9  are  probably  similar  to  those  that  existed  near  piers  6,  7, 
and  8  in  1972. 

72.  The  apron  is  undercut  at  four  other  locations  to  at  least 

6  ft,  i.e.,  the  aprons  of  gates  10,  11,  12,  and  13.  Little  bedrock  has 
been  removed  upstream  of  the  apron  of  gates  14,  15,  and  16.  From  gate 
14  to  gate  9,  the  bedrock  has  been  scoured  to  a  depth  of  from  several 
inches  to  about  3  ft;  only  a  few  areas  go  to  depths  of  3  ft.  The  scour 
ing  action  upstream  has  formed  a  series  of  ledges  in  the  bedrock  just 
like  scouring  did  downstream  of  the  dam.  Jointing  in  the  upstream  bed¬ 
rock  is  similar  to  that  described  for  the  downstream  bedrock.  There  did 
not  appear  to  be  any  apron  sections  where  undercutting  at  the  downstream 
apron  was  connected  to  undercutting  at  the  upstream  apron  or  vis-a-vis. 

73.  In  55  years  of  scouring,  5  ft  of  rock  has  been  removed  from 
at  least  one  area,  which  translates  into  a  removal  rate  of  1  ft  in 

11  years.  The  rate  of  undercutting  of  the  apron  is  slightly  greater, 

1  ft  in  every  9.2  years.  It  is  recommended  that  a  protective  apron  be 
placed  upstream  and  downstream  of  the  existing  apron  in  order  to  elimi¬ 
nate  undercutting  of  the  dam  and  removal  of  rock  adjacent  to  the  dam. 

A  protective  apron  of  concrete  or  grouted  in-place  aggregate  should  be 
considered . 


_ A _ 

74.  The  description  of  geomorphology  of  the  work  area  is  as  fol¬ 
lows:  "The  Regulatory  Structure  is  located  on  the  St.  Mary's  Rapids. 

The  rapids  are  1/4  mile  wide,  3/4  mile  long.  From  Lake  Superior  to 
Sugar  Island,  St.  Mary's  River  Valley  is  bounded  on  the  north  by  the 
escarpment  of  a  dissected  peneplane,  the  Gros  Cap  Batholith,  with  eleva¬ 
tions  400  to  600  ft  above  the  valley  floor.  The  south  boundary  is  de¬ 
fined  by  morainal  highlands  and  terraces  of  glacial  lake  sediments. 

Valley  width  ranges  between  3  miles  near  St.  Mary's  Rapids  to  9  miles 

at  Waiska  Bay  near  the  river  head.  St.  Mary's  River  occupies  most  of 
the  valley  and  has  a  maximum  width  of  5  miles  at  Point  Iroquois  Shoals  - 
Waiska  Bay.  The  river  has  a  general  appearance  of  several  interconnected 
bays  (U.  S.  Army  Engineer  District,  Detroit  1974)." 

Overburden 

75.  The  overburden  in  the  dike  on  the  southern  end  of  the  Regula¬ 
tory  Structure  is  probably  fill  from  excavations  made  at  the  Soo  Locks 
and  the  Regulatory  Structure.  Boring  CW-35  was  drilled  through  this 
overburden  consisting  of  boulder,  cobble,  gravel,  and  sand  sized  pieces 
of  the  Jacobsville  sandstone.  The  fines  were  washed  away  in  drilling 

so  that  any  clay  or  shale  present  in  the  overburden  was  not  detected. 
Compaction  is  poor  since  no  water  return  occurred  during  drilling  until 
bedrock  was  reached. 

Effects  of  glaciation  on  bedrock 

76.  As  a  result  of  construction  and  the  washing  action  of  the  St. 
Mary's  River,  all  of  the  glacial  overburden  had  been  removed  at  the 
Regulatory  Structure.  No  glacial  overburden  was  detected  in  the  borings 
put  down  during  this  investigation.  Glacial  drift  can  be  found  adjacent 


to  the  town  of  St.  Sault  Marie,  Michigan. 

77.  Due  to  glacial  activity,  the  loading  and  unloading  of  the 
bedrock  probably  caused  jointing  to  form  in  the  bedrock.  This  activity 
likely  modified  the  stresses  in  the  rock  to  be  something  other  than  due 
to  superincumbent  loading. 


Stratigraphy 

78.  Bedrock  at  the  Regulatory  Structure  belongs  to  the  Jacobsville 
Formation  of  Cambrian  Age.  The  Jacobsville  extends  from  the  Keeweenaw 
Peninsula  eastward  to  Sault  Ste.  Marie  and  Sugar  Island  and  from  the 
south  shore  of  Lake  Superior  south  approximately  30  miles.  It  extends 
several  miles  northward  beneath  Lake  Superior  from  the  south  shore. 
Northernmost  boundary  has  not  yet  been  established.  The  thickness  of 
the  Jacobsville  is  variable  because  it  was  deposited  on  an  irregular 
pre-Cambrian  rock  surface. 

79.  The  rock  at  the  Regulatory  Structure  is  an  arkosic  sandstone 
(containing  up  to  20  percent  feldspar).  The  sandstone  is  fine-  to 
medium-grained  and  cemented  together  by  fine  particles  of  quartz  mixed 
with  sericite,  illite,  and  iron  oxide.  Shale  and  clay  seams  are  found 
in  the  sandstone.  The  sandstone,  clay,  and  shale  are  all  predominantly 
red  in  color  with  variations  ranging  from  white  to  purplish-red.  Mot¬ 
tling  occurs  in  many  areas.  Rock  at  the  Regulatory  Structure  is  located 
geologically  slightly  upsection  from  that  examined  at  New  Poe  Lock 

(U.  S.  Army  Engineer  District,  Detroit  1974). 

80.  Hamblin  (1958)  divides  the  Jacobsville  into  four  facies  based 
on  grain  size  and  bedding  pattern.  The  rock  found  at  Sault  Locks  and 

at  the  Regulatory  Structure  probably  belong  to  the  red  siltstone  facies 
and  the  lenticular  sandstone  facies.  For  classification  purposes  this 
report  will  not  use  the  facies  descriptions  but  instead  will  adopt  a 
classification  system  based  on  engineering  geology  characteristics  as 
first  used  by  the  U.  S.  Army  Engineer  District,  Detroit  (1974)  at  New 
Poe  Lock.  The  rock  is  divided  into  shaly,  hard,  and  very  hard  sandstone 
units . 


81.  The  very  hard  sandstone  unit  is  fine-  to  medium-grained; 
well-cemented;  sometimes  cross  bedded;  mottled  or  banded;  colored  purple, 
pink,  or  occasionally  deep  red;  with  varicolored  reduction  spots.  Units 
range  in  the  borings  from  <1  ft  to  5  ft  in  thickness.  Thin  shale  and 
clay  seams  are  found  in  this  unit  and  occur  most  predictably  at  the 
upper  and  lower  contacts  of  all  three  rock  units.  The  shale  and  clay 
are  often  thinly  bedded. 
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82.  The  hard  sandstone  unit  is  fine-  to  medium-grained,  plane 
bedded,  well-compacted,  and  colored  red  with  gray  reduction  spots. 
Thickness  ranges  from  3  ft  to  13  ft  in  the  three  units  found  in  the  bor¬ 
ings.  The  contacts  of  this  unit  grade  almost  imperceptibly  horizontally 
and  vertically  into  very  hard  sandstone  or  shaly  sandstone  (U.  S.  Army 
Engineer  District,  Detroit  1974).  Thin  beds  of  very  hard  and  shaly 
sandstone  are  interbedding  in  the  hard  sandstone  unit,  making  classifi¬ 
cation  quite  difficult.  Thin  shale  and  clay  seams  are  present  in  the 
hard  sandstone  unit. 

83.  The  shaly  sandstone  unit  is  fine-grained,  colored  light  to 
dark  red  with  gray  reduction  spots,  and  contains  shaly  bedding.  The 
unit  is  then  bedded  with  inner  beds  of  hard  sandstone.  Thickness  of  the 
unit  ranges  from  2.75  ft  to  4.5  ft  in  the  two  units  exposed  in  the  bor¬ 
ings.  Thin  shale  and  clay  seams  occur  in  the  shaly  sandstone  unit. 

84.  Ripple  marks  were  observed  on  some  of  the  shaly  bedding. 

The  shaly  sandstone  was  observed  at  the  project  site  as  a  fill  material 
and  as  protection  along  the  south  dam  abutment.  Hand  samples  show  the 
shaly  seams  are  badly  weathered,  and  the  rock  appears  to  have  undergone 
rapid  deterioration  after  exposure  to  freezing  and  thawing.  Underwater 
videotape  pictures  taken  at  the  Regulatory  Structure  reveal  areas  where 
the  concrete  apron  is  undercut  due  to  scouring.  It  is  probably  the 
shaly  sandstone  that  has  been  scoured. 

85.  The  shaly  sandstone  would  be  the  least  desirable  of  the  three 
rock  units  as  a  foundation  material. 

86.  Classification  of  the  sandstone  into  the  three  separate  units 
was  done  primarily  on  the  basis  of  hardness.  Interbeds  less  than  1  ft 
in  thickness  were  not  distinguished  in  the  cross  sections,  although 
strength  tests  were  performed  on  several  samples  taken  from  these 
interbeds . 

87.  The  samples  of  clay  from  borings  CW-1,  6,  11,  and  31  were 
analyzed  by  X-ray  diffraction.  Composition  of  the  clay  is:  illite, 
chlorite,  mixed-layer  clay,  K-spar,  and  quartz.  The  mixed-layer  clay 
is  composed  in  part  of  smectite,  a  swelling  clay  of  the  montmorillonite 
group.  The  amount  of  swelling  in  the  clay  should  be  tested  in  following 


reports.  No  swelling  clays  were  found  in  the  clay  examined  at  New  Poe 
Lock  (U.  S.  Army  Engineer  District,  Detroit  1974). 

Geologic  cross  sections 

88.  Seven  cross  sections  were  drawn  from  the  30  borings.  Cross- 
section  .A-A'  (Plate  Dl)  was  constructed  from  the  borings  drilled  6  ft 
upstream  of  the  gate  centerline.  Section  B-B'  (Plate  D2)  was  con¬ 
structed  from  borings  drilled  80  ft  upstream  from  the  gate  centerline. 
Section  C-C'  (Plate  D3)  was  constructed  from  borings  drilled  62  it  down¬ 
stream  of  the  piers.  Section  D-D’  (Plates  D4)  was  constructed  from 
borings  drilled  through  concrete  piers  and  apron  near  the  downstream  end 
of  the  piers.  Sections  E-E'  (Plate  D5),  F-F'  (Plate  D6),  and  G-G' 

(Plate  D7 )  were  constructed  perpendicular  to  the  Regulatory  Structure 
using  borings  found  in  the  other  cross  sections.  Plate  D8  contains 
characterization  and  engineering  design  properties  cross-referenced  to 
the  geologic  cross  sections. 

89.  The  designation  for  clay  is  CL;  shale  is  SH.  SH/CL  desig¬ 
nates  a  shaly  clay,  clayey  shale,  or  finely  interlayered  clay  and  shale 
seams.  The  clay  and  shale  at  times  grade  imperceptibly  into  one  another. 
Shale  stringers  are  noted  in  the  cross  sections.  These  are  discontinu¬ 
ous  lenses  of  shale  which  occur  parallel  to  bedding  in  the  sandstone. 

St  ructu^- 

90.  Dip  of  the  beds  beneath  the  Regulatory  Structure  is  approxi¬ 
mately  3  ft  per  100  ft  to  the  west.  Minor  variations  exist  due  to  the 
presence  of  cross  bedding  and  fluvial  troughs. 

91.  Bedding  is  continuous  over  the  length  of  the  Regulatory 
Structure.  Individual  shale  and  clay  seams  are  believed  continuous  over 
the  installation,  although  only  a  small  number  are  actually  shown  con¬ 
nected  on  the  cross  sections.  The  U.  S.  Army  Engineer  District,  Detroit 
(1974)  was  able  to  examine  exposed  rock  face  in  the  excavation  of  New 
Poe  Lock  in  1964-1967  for  distances  of  about  2000  ft.  They  showed  all 
clay  and  shale  seams  as  small  as  0.01  ft  to  be  continuous  over  the  exca¬ 
vation.  Not  all  clay  and  shale  seams  may  have  been  detected,  especially 
those  <0.01  ft  which  may  exist  only  as  a  thin  film  on  the  bedding  plane, 
making  logging  difficult. 
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92.  High-angle  fractures  are  considered  to  occur  along  cross 
bedding  or  current  bedding  (well-defined  channel  structure),  especially 
in  boring  CW-19.  Information  from  the  core  about  jointing  was  included 
under  Borehole  Photography. 

93.  Shale  breccia  and  conglomerates  were  found  in  three  cores. 
Shear  fractures  of  limited  extent  were  present  in  five  cores.  All  shear 
fractures  were  either  horizontal  or  low  angle.  One  was  clay  filled; 

two  were  shale  filled.  Three  of  the  shear  fractures  occurred  in  the 
same  unit--the  topmost  hard  sandstone  unit.  The  other  two  shear  frac¬ 
tures  occurred  in  the  same  position--at  the  contact  between  the  second 
shaly  sandstone  unit  and  the  second  hard  sandstone  unit. 

9A.  A  0.3-  to  0.6-ft  core  loss  occurred  in  the  same  sandstone  unit 
in  three  more  or  less  adjacent  borings;  CW-21,  22,  19  (see  Plate  Dl, 
Sheets  2  and  3).  Boring  CW-31  exhibited  the  largest  variety  and  con¬ 
centration  of  weak  zones  of  all  cores  taken.  CW-31  was  drilled  62  ft 
downstream  from  the  downstream  end  of  pier  14.  It  contained  four  sets 
of  joints  in  various  sandstone  units,  all  clay-coated.  It  contained 
seven  zones  of  highly  fractured  rock  totaling  2.3  ft  in  length.  It  con¬ 
tained  a  proportionately  larger  number  of  clay  and  shale  seams  than  the 
other  cores. 

95.  Fractured  rock  was  found  in  a  number  of  cores  in  thin  bands 
less  than  0.2  ft.  An  exception  is  found  in  boring  CW-l/  which  contains 
1.35  ft  of  highly  fractured  rock  at  the  base  of  the  concrete  in  pier  9. 

96.  Possible  weak  zones  in  the  foundation  rock  are  the  soft  clay 
a.id  shale  seams  within  a  few  feet  of  the  bottom  of  the  apron  and  gate 
piers.  These  seams  are  continuous  under  the  piers.  Scouring  has  re¬ 
moved  bedrock  from  behind  the  dam  several  feet  deeper  than  the  base  ele¬ 
vation  of  the  piers.  The  weak  seams  are  thus  exposed,  which  suggests 
major  foundation  problems  in  terms  of  sliding.  With  similar  bedrock 
conditions  existing  upstream,  the  piers  are  considered  to  be  resting  on 
a  pedestal  that  is  underlaid  with  clay  and  shale.  The  apron  and  pos¬ 
sibly  the  piers  are  undercut  in  a  number  of  places  up  to  a  depth  of 

6  ft;  the  undercutting  adds  to  the  problem. 

97.  Solution  activity  along  joints  has  occurred  and  has  probably 
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contributed  to  the  bedrock  scouring.  The  solution  activity  has  discol¬ 
ored  the  rock  adjacent  to  the  joints;  a  white  band  on  either  side  of  the 
joint  results.  Where  clay  is  present  in  the  joints,  the  solution  activ¬ 
ity  would  remove  the  clay  leaving  a  gap.  Where  these  gaps  exist,  scour¬ 
ing  can  occur  more  readily.  It  is  not  known  whether  or  not  solution 
channels  have  thus  been  created  and  exist  beneath  the  dam.  There  was  no 
evidence  of  water  passing  through  any  of  the  joints  during  the  under¬ 
water  inspection  with  the  video-type  camera.  At  the  present  time  solu¬ 
tion  activity  is  considered  not  to  be  a  problem.  If  protection  against 
scouring  is  carried  out  by  placing  material  upstream  and  downstream  of 
the  dam,  joints  adjacent  to  the  aprons  could  be  pressure  grouted  as  an 
added  protection  against  further  solution  activity. 
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PART  IV:  LABORATORY  TEST  AND  ANALYSIS 


Test  Specimens  and  Test  Procedures 


Cores  received 

98.  Concrete  and  rock  core  from  30  borings  were  received  at  WES. 
Shipment  of  the  core  was  by  commercial  motor  freight.  The  cores  were 
received  in  good  condition.  Pertinent  information  concerning  the  cores 
are  presented  in  Table  El. 

Selection  of  test  specimens 

99.  A  detailed  visual  examination  of  cores  was  made  in  the  labo¬ 
ratory  to  supplement  the  field  boring  logs  and  to  assist  in  the  selec¬ 
tion  of  representative  test  specimens.  Concrete  specimens  were  selected 
for  testing  based  upon  physical  condition  of  the  concrete  and  depth  in 
order  to  obtain  representative  properties  throughout  the  structure. 

100.  Concrete  specimens  were  selected  from  five  borings  in  the  up¬ 
stream  apron,  eight  borings  in  the  piers,  and  four  borings  in  the  down¬ 
stream  apron.  Two  specimens  from  borings  in  the  aprons  were  tested  where 
core  length  permitted.  Test  specimens  from  the  deep  borings  in  the  piers 
were  selected  from  the  top,  middle,  and  bottom  of  the  core.  Test  speci¬ 
men  depths  shown  in  the  tables  of  test  results  represent  the  midsection 
of  the  test  specimen;  i.e.,  el  608.75  ft  is  the  midpoint  of  a  piece  of 
core  with  top  el  being  609.08  ft  and  the  bottom  el  being  608.42  ft. 
Four-inch-diameter  by  nominally  eight-inch-long  concrete  and  rock  cores 
were  used  for  testing,  the  exception  being  the  specimens  for  direct 
shear  testing.  The  direct  shear  specimens  were  4  in.  diam  by  nominal 

4  in.  long. 

101.  An  attempt  was  made  to  select  test  specimens  to  be  represen¬ 
tative  of  the  rock  units  (very  hard,  hard,  and  shaly  sandstone)  in  close 
proximity  to  the  base  of  the  structure.  Soft  clay  and  shale  seams  were 
obtained  for  testing  as  seams  within  the  host  rock  and  as  individual 
(intact)  test  specimens  where  they  were  large  enough  to  be  tested  sepa¬ 
rately  from  the  host  rock.  Specimens  with  natural  joints  were  selected 
for  testing  after  viewing  the  surface  condition  of  the  jointed  surfaces. 
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The  test  assignment  locations  can  be  obtained  from  appropriate  tables  of 
test  results.  Locations  of  the  core  tested  in  direct  shear  are  also 
presented  in  the  geologic  cross  sections  (Plates  D1-D16)  as  series  num¬ 
bers  adjacent  to  boring  profiles. 

102.  Test  specimens  were  selected  for  testing  concurrent  with  the 
detailed  logging  of  core;  the  logging  began  the  day  core  arrived  at  the 
laboratory.  The  test  specimens  were  rewrapped  and  stored  in  a  moist 
curing  room  until  time  for  testing;  the  moist  room  is  maintained  at 
73.4  +  3°F  (23  +  1.7°C). 

Laboratory  testing  program 

103.  Concrete  cores.  The  laboratory  testing  program  of  the  i  on- 
crete  cores  consisted  of  the  following  tests  on  representative  selected 
cores . 

a.  Density,  y  . 

b.  Compression  Wave  Velocity,  . 

c.  Compressive  Strength. 

d.  Tensile  Splitting  Strength,  T^  . 

e.  Elastic  Moduli,  E  . 

f.  Poisson’s  Ratio,  V  . 

104.  Rock  cores.  The  laboratory  testing  of  the  bedrock  cores  con¬ 
sisted  of  the  following  tests  on  representative  selected  cores.  The 
tests  are  grouped  under  either  characterization  tests  or  engineering  de¬ 
sign  tests.  Photographs  of  cores  after  they  were  tested  were  taken. 

a.  Characterization  tests. 

(1)  Wet  and  Dry  Unit  Weight,  v  and  Y,  . 

m  d 

(2)  Water  Content,  w  . 

(3)  Compressive  Strength,  . 

(4)  Direct  Tensile  Strength,  T^  . 

b.  Engineering  design  tests. 

(1)  Elastic  Moduli,  E  . 

(2)  Poisson's  Ratio,  V  . 

(3)  Triaxial  Strength. 

(4)  Direct  Shear  Strength. 

(a)  Concrete  to  rock,  bond  strength  (maximum). 
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(b)  Concrete  on  rock,  precut  (residual). 

(c)  Intact  (maximum  and  residual). 

(d)  Precut  (residual). 

(e)  Clay  and  shale  seams  (maximum  and  residual). 

(f)  Natural  joint  (maximum  and  residual). 

(g)  Cross  bed  (maximum). 

105.  Testing  of  the  granular  dike  material  was  to  be  done;  how¬ 
ever,  no  samples  from  the  one  boring  in  the  dike  were  taken.  The  dike 
material  consisted  of  boulder,  cobble,  gravel  and  sand-size  pieces  of 
sandstone . 

Test  procedures 

106.  The  characterization  properties  tests  and  the  engineering 
design  properties  tests  were  conducted  in  accordance  with  the  appropriate 
test  method  tabulated  below: 


Property 

Characterization 

Wet  Unit  Weight  (As  Received),  ym 
Dry  Unit  Weight,  y^ 

Water  Content,  w 
Compressional  Wave  Velocity,  V 
Compressive  Strength,  q  ^ 

Direct  Tensile,  T^  ^ 

Tensile  Splitting  Strength,  T^ 

Engineering  Design 

Elastic  Modulus,  E 
Direct  Shear  Strength 
Poisson's  Ratio,  V 
Triaxial  Strength 


Test  Method 

RTM  109-77* 

RTM  109-77 
RTM  106-77 

RTM  110-77  (ASTM  D  2845) 
RTM  111-77  (ASTM  D  2938) 
RTM  112-77 

CRD-C  77-72  (WES  1949) 


RTM  201-77  (ASTM  D  2148) 
RTM  203-77 
RTM  201-77 
RTM  202-77 


Proposed  Rock  Test  Method,  Corps  of  Engineers,  in  review  prior  to 
publication . 


107.  For  the  compression  and  triaxial  compression  tests,  the  spe¬ 
cimens  were  cut  with  a  diamond-blade  saw  and  the  cut  surfaces  were  ground 
flat  to  0.001  in.;  specimens  were  checked  for  parallel  ends  and  the  per¬ 
pendicularity  of  ends  to  the  axis  of  the  specimen.  Electrical  resistance 


strain-gages  were  used  for  strain  measurements.  Two  each  were  used  in 
the  axial  and  horizontal  directions.  The  modulus  of  elasticity  and 
Poisson's  ratio  were  computed  from  the  strain  measurements.  Axial 
specimen  load  was  applied  with  a  440,000-lbf  capacity  universal  testing 
machine.  Confining  pressure  during  the  triaxial  tests  was  applied  using 
an  electro-hydraulic  pump. 

108.  The  concrete-to-rock  specimens  (for  bond  strength)  were 
fabricated  using  a  general  mass  concrete  mixture  having  an  approximate 
compressive  strength  of  2000  psi  at  28-days  age.  The  concrete  was  wet 
sieved  over  a  1-in.  sieve,  and  the  portion  passing  was  cast  on  top  of 
rock  cores  contained  in  the  bottom  section  of  a  4-in.-diam  mold.  Rock 
surfaces  onto  which  the  concrete  was  cast  were  smooth  and  horizontal. 
Rock  cores  used  for  these  tests  were  taken  from  within  2  ft  of  the  base 
elevation  of  the  dam. 

Core  Test  Results  and  Discussion 


General  comments  for  concrete 

109.  The  following  general  comments  pertain  to  the  condition  of 
the  concrete  over  the  U.  S.  half  of  the  Regulatory  Structure.  These 
comments  are  the  result  of  examination  of  the  cores  recovered  from  the 
works  (Table  El).  Individual  structural  elements,  aprons,  and  piers 
within  the  works  will  be  discussed  separately.  The  results  of  the  con¬ 
crete  characterization  and  engineering  design  tests  are  presented  in 
Table  E2.  Stress-strain  relations  for  concrete  cores  are  presented  in 
Plates  E1-E8.  These  data  will  be  referred  to  as  appropriate. 

110.  New  concrete  was  recovered  only  in  boring  CW-9,  which  was 
drilled  in  pier  13;  two  areas  of  new  concrete  were  seen.  The  newer  con¬ 
crete  (0.5  ft  thick)  contained  red  sandstone  river-run  aggregate,  which 
differs  from  the  older  concrete  that  contains  igneous  aggregates.  Below 
the  0.5-ft  thick  newer  concrete  was  a  new  appearing  concrete  that  ex¬ 
tended  to  2.4  ft;  it  contained  the  igenous  aggregates  found  in  the  old 
concrete.  The  post  construction  concrete  (0  to  2.4  ft)  is  the  result 

of  resurfacing  efforts.  An  inspection  of  the  exterior  of  the  pier 
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reveals  that  the  top  section  of  the  pier  has  been  resurfaced  as  well  as 
a  section  from  about  5  ft  above  the  low  pool  to  low  pool.  It  appears 
that  two  repairs  to  the  top  of  the  pier  have  been  made. 

111.  The  older  concrete  was  nonair-entrained.  It  varies  in  color 
from  tan  to  gray  with  a  predominantly  tan  matrix.  It  is  hard,  dense, 
has  occasional  tiny  voids,  and  contains  igneous  and  metamorphic,  angular, 
coarse  and  fine  aggregates.  The  coarse  aggregate  size  ranges  from  1/2 

to  2  in.  Basalt,  granite,  quartzite,  syenite,  rhyolite,  diorite,  and 
andesite  are  the  common  rocks  found  in  the  concrete.  The  concrete  was 
well  consolidated  as  evidenced  by  its  dense  nature  and  absence  of  honey¬ 
combing  and  other  voids.  It  is  structurally  sound  and  should  serve  its 
intended  purpose. 

112.  Minor  frost  damage,  as  evidenced  by  subparallel  cracks,  was 
detected  in  only  three  of  the  nine  borings  drilled  into  the  piers.  The 
damage  is  caused  by  freezing  and  thawing.  The  deteriorated  concrete 
was  found  in  the  top  portions  of  two  of  the  three  borings  extending  to 
a  minimum  depth  of  0.8  ft.  The  third  boring  contained  frost  damage  in 

a  5-ft  zone  beginning  about  10  ft  from  the  top  of  the  pier.  The  concrete 
recovered  in  the  apron  borings,  those  started  below  water,  were  not 
damaged  by  freezing  and  thawing. 

113.  A  total  of  21  borings  were  drilled  through  concrete  and  into 
bedrock.  In  57  percent  of  these  borings  the  contact  between  concrete 
and  rock  was  well  bonded.  The  contact  was  loose  in  the  remaining  43 
percent  of  the  borings.  It  is  suspected  that  the  majority  of  the  loose 
contacts  were  caused  as  the  core  was  removed  from  the  core  barrel. 
Upstream  apron 

114.  Concrete  deterioration.  One  contact,  boring  18  (upstream 
apron),  was  described  as  weathered,  open,  and  with  loose  sand  grains. 

A  second  contact,  boring  20,  was  described  as  tight  but  had  weathered 
vesicles  in  the  concrete  adjacent  to  the  bedrock.  Figure  18  does  not 
indicate  the  apron  as  being  undercut  near  these  two  borings.  Water 
passing  along  vertical  or  near  vertical  joints  in  the  bedrock  could 
have  caused  the  weathered  condition;  if  so,  this  is  the  first  observed 
occurrence  of  such  weathering.  Cracking  in  the  upstream  apron  is 
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considered  minor.  The  surface  of  apron  shows  evidences  of  light  to 
medium  scaling,  which  would  be  expected  for  concrete  subjected  to  the 
abrasive  action  of  running  water  for  50  some  years.  A  large  amount  of 
concrete  is  suspected  of  having  been  removed  from  the  apron  adjacent  to 
pier  9;  see  Scouring  for  explanation. 

115.  Average  physical  properties.  The  average  physical  properties 
of  the  concrete  core  from  the  upstream  apron  are  listed  below; 

Test  Avg  Value 

Wet  unit  weight,  pcf  158.8 

Comp  wave  velocity,  fps  15,290 

Compressive  strength,  psi  7,250 

Tensile  strength,  psi  ^  490 

Modulus  of  elasticity,  x  10  psi  5.89 

Poisson's  ratio  0.19 

The  physical  properties  are  characteristic  of  good  quality  concrete.  The 

standard  deviations,  s  ,  for  the  unit  weights  (+2.5),  velocity  (+719), 

modulus  (+0.99),  and  the  Poisson's  ratio  (+0.02)  are  considered  small 

and  therefore  indicate  uniformity.  The  compressive  strengths  for  the 

four  cores  recovered  from  the  upstream  apron  had  a  standard  deviation 

of  +2300  psi.  The  highest  strength  was  11,220  psi,  while  the  lowest 

was  5440  psi.  The  lowest  strength  indicates  sound  strong  concrete. 

Piers 

116.  Concrete  deterioration.  Only  three  of  the  nine  borings  in 
the  piers  showed  evidences  of  freezing  and  thawing  action.  Character¬ 
istic  subparallel  cracking  of  the  concrete  to  the  face  surface  was  ob¬ 
served.  The  core  from  borings  CW-1  (pier  17)  and  CW-3  (pier  16)  has 
frost  damage  to  depths  of  0.1  and  0.2  ft,  respectively.  Core  from  bor¬ 
ing  CW-0  (pier  13)  has  damaged  concrete  in  a  small  zone  near  the  top  of 
the  pier,  0.5  to  0.8  ft,  and  in  a  zone  from  10.5  to  15.8  ft.  The  dam¬ 
aged  top  zone  is  the  result  of  freezing  and  thawing  action.  The  damaged 
zone  from  0.5  to  0.8  ft  probably  occurred  prior  to  the  second  repair; 
all  of  the  bad  concrete  was  not  removed,  and  a  portion  was  covered  up 
with  the  newer  concrete.  The  5.3-ft  zone  beginning  and  terminating  at 
elevations  599.3  and  594.0  ft  is  described  as  weathered,  containing 
horizontal  and  vertical  hairline  fractures  and  white  reaction  products. 


117.  The  core  appears  sound  despite  the  hairline  fractures.  A 
petrographic  examination  revealed  that  the  white  reaction  product  is  the 
result  of  alkali-silica  reaction.  The  reaction  products  appear  to  be 
local,  as  they  were  not  detected  in  any  of  the  other  concrete  cores.  A 
weathered  zone  like  this  one  was  not  seen  in  the  other  borings.  It  is 
likely  that  the  concrete  in  pier  13  has  been  damaged  slightly  due  to  the 
effects  of  freezing  and  thawing.  Water  has  found  its  way  into  the  pier 
along  cracks,  like  the  vertical  crack  toward  the  downstream  end  of  the 
pier,  and  upon  freezing  and  thawing,  has  caused  the  hairline  fractures 
and  alkali-silica  reaction.  The  ultrasonic  velocities  taken  in  pier  13 
are  about  9  percent  lower  than  the  velocities  obtained  from  the  remain¬ 
ing  eight  piers  on  the  U.  S.  side  of  the  Regulatory  Structure.  This  fact 
further  indicates  the  internal  damage  of  the  concrete  due  to  freezing 
and  thawing. 

118.  If  the  internal  concrete  continues  to  get  free  water,  the  zone 
of  deterioration  will  grow.  If  the  water  is  not  allowed  to  enter  the 
concrete,  then  the  damage  due  to  freezing  and  thawing  and  alkali-silica 
reaction  will  be  significantly  reduced.  At  the  present  time  the  pier 

is  considered  structurally  sound,  considering  the  available  field  and 
laboratory  test  results. 

119.  At  a  depth  of  19  ft  (el  590.7  ft)  an  open  horizontal  crack 
exists  that  is  partially  coated  with  red  silt  clay.  The  surfaces  were 
described  as  being  water  worn  on  the  field  drilling  log  (see  Exhibit  A). 

A  closer  look  in  the  laboratory  at  the  crack  revealed  that  a  clay  ball 
had  been  entrapped  in  the  concrete  during  construction,  and  the  boring 
happened  to  pass  through  it. 

120.  Average  physical  properties.  The  average  physical  properties 
of  the  concrete  core  from  the  piers  are  listed  below.  The  properties 
from  the  concrete  cores  from  pier  13  were  averaged  with  the  properties 
from  the  cores  of  the  other  piers. 
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Test 

Near 

Surface 

Concrete 

.Middle 
of  Core 
Concrete 

Bottom 
of  Core 
Concrete 

Percentage 

Difference 

Wet  unit  weight,  pcf 

158.3 

(±2.6)* 

159.0 

(±3.1) 

161.0 

(±1.6) 

-1.7 

Comp  wave  velocity,  fps 

15,650 

(±895) 

15,693 

(±738) 

15,597 

(±661) 

0.6 

Compressive  strength,  psi 

7,140 

(±1313) 

7,490 

(±920) 

7,640 

(±2043) 

-6.5 

Tensile  strength,  psi 

490 

(±79) 

-- 

-- 

Modulus  of  elasticity. 

6.21 

5.97 

6.52 

-8.4 

X  10^  psi 

(±0.95) 

(±1.05) 

(±1.76) 

Poisson's  Ratio 

0.21 

(±0.04) 

0.19 

(±0.03) 

0.21 

(±0.03) 

-10.0 

*  Standard  deviation  given  in  parentheses. 


The  percentage  difference  was  calculated  using  the  bottom  of  core  con¬ 
crete  value  as  the  base  number;  the  highest  or  lowest  value  of  the  near 
surface  (closest  to  top  of  pier)  and  middle  of  core  value  was  used  to 
get  the  greatest  percentage  difference.  The  percentage  difference  indi¬ 
cates  that  there  is  no  real  significant  difference  between  the  near  sur¬ 
face,  middle,  and  bottom  concretes.  Concrete  core  test  samples  from  the 
piers  were  taken  about  10  ft  apart. 

121.  The  physical  properties  of  the  concrete  from  the  piers  are 
characteristic  of  good  quality  concrete;  it  is  similar  in  quality  to  the 
concrete  in  the  upstream  apron.  The  standard  deviations  for  the  pier 
cores  are  considered  small  and  indicative  of  uniform  concrete.  The 
lowest  compressive  strength  from  the  pier  cores  is  5180  psi,  which  indi¬ 
cates  sound  concrete. 

Downstream  apron 

122.  Concrete  deterioration.  There  was  no  evidence  of  damage  in 
the  concrete  core  recovered  from  the  four  borings  put  through  the  down¬ 
stream  apron. 


123.  Average  physical  properties.  The  average  physical  properties 
of  the  concrete  recovered  as  cores  from  the  downstream  apron  are  listed 


below. 

Test  Avg  Value 


Wet  unit  weight,  pcf  158.3 

Comp  wave  velocity,  fps  15,230 

Compressive  strength,  psi  ^  8,620 

Modulus  of  elasticity,  x  10  psi  6.35 

Poisson's  ratio  0.20 


124.  The  physical  properties  of  the  core  from  the  downstream 
apron  are  quite  similar  to  the  properties  of  the  core  from  the  piers  and 
the  upstream  apron.  Again,  the  physical  properties  of  the  downstream 
apron  concrete  are  indicative  of  good  quality  concrete.  The  concrete  is 
uniform,  as  indicated  by  the  small  standard  deviation  for  the  unit 
weight  (±3.1),  velocity  (±983),  modulus  (±1.90),  and  Poisson's  ratio 
(±0.05).  The  standard  deviation  of  the  compressive  strength  is  ±2750. 

The  relatively  large  deviation  indicates  a  wide  scatter  in  the  strength 
data.  The  lowest  strength  is  6,530  psi,  while  the  highest  strength  is 
12,650  psi. 

125.  In  summary,  the  concrete  core  recovered  from  the  Regulatory 
Structure  shows  that  the  concrete  in  the  aprons  and  piers  is  structurally 
sound,  hard,  dense,  and  durable.  It  contains  a  minor  quantity  of  frost 
damage  that  is  localized  in  a  few  areas.  The  concrete  should  continue 

to  give  excellent  service  even  in  the  severe  winter  environment  in  which 
it  has  survived  for  over  50  plus  years.  The  fact  that  the  concrete 
is  nonair-entrained  and  has  survived  in  severe  weather  is  further  testi¬ 
mony  to  its  excellent  quality. 

Characterization 
properties  of  foundation  rock 

126.  The  results  of  the  characterization  properties  tests  are  pre¬ 
sented  in  Tables  E3,  E4,  and  E5  for  the  very  hard  sandstone,  the  hard 
sandstone,  and  the  shaly  sandstone,  respectively.  Stress-strain  curves 
for  the  three  rocks  are  presented  in  Plates  E9-E18.  Photographs  of  cores 
after  they  were  tested  for  compressive,  tensile,  and  triaxial  strength 
are  presented  in  Plates  E19-E22,  E23-E24,  and  E25-E26,  respectively. 


61 


127.  The  follow 

'ing 

tabulation  is  a 

summary  of  the 

average  charac 

terization  properties 

for 

the  three  rocks: 

Very  Hard 

Hard 

Shaly 

Property 

Sandstone 

Sandstone 

Sandstone 

Wet  unit  weight,  pcf 

156.3 

156.8 

157.0 

1.9 

2.5 

1.7 

n 

38 

33 

24 

Dry  unit  weight,  pcf 

152.9 

151.6 

151.9 

s 

2.1 

2.8 

3.8 

n 

37 

28 

24 

Water  content,  pcf 

2.5 

3.4 

3.4 

s 

0.7 

0.8 

0.9 

n 

37 

28 

24 

Compressive  strength. 

ps  i 

14,730 

8,830 

7,580 

s 

3,170 

770 

1,030 

n 

8 

7 

10 

Tensile  strength,  psi 

50 

65 

32 

s 

21 

-- 

27 

n 

2 

1 

3 

*  Standard  deviation  (s),  number  of  tests  (n) . 


128.  The  average  wet  unit  weights  of  the  three  rocks  are  very 
nearly  the  same.  The  relatively  low  standard  deviation  indicates  con¬ 
sistency  within  the  three  types  of  rocks  and  denotes  a  small  amount  of 
dispersion  in  the  wet  unit  weights.  The  dry  unit  weights  were  calculated 
using  the  wet  unit  weights  and  water  contents.  The  water  contents  are 
consistent  within  each  of  the  three  rock  units,  as  indicated  by  the  stan¬ 
dard  deviation. 

129.  A  large  difference  in  compressive  strength  exists  between  the 
very  hard  sandstone  and  the  hard  and  shaly  sandstones.  The  very  hard 
sandstone  is  1.67  times  and  1.94  times  stronger  than  the  hard  and  shaly 
sandstone,  respectively.  The  hard  sandstone  is  about  1.2  times  as  strong 
as  the  shaly.  All  the  compressive  strength  data  for  the  sandstone  indi¬ 
cate  that  the  foundation  rock  is  not  critical  in  terms  of  bearing  capac¬ 
ity.  The  standard  deviations  of  the  hard  and  shaly  sandstone  indicate 

a  small  degree  of  disparity  within  the  samples  tested.  The  stress-strain 
curves  (see  Plates  E9-E11)  for  the  very  hard  sandstone  are  typical  for  a 
strong  sandstone;  i.e.,  the  curve  is  initially  plastic  (in  this  case 


slightly  concave  upwards)  and  followed  by  a  definite  linear  portion. 

The  hard  and  shaly  sandstones  have  the  same  plastic-elastic  behavior; 
however,  as  seen  in  Plates  E12-E18,  the  curves  have  a  pronounced  concave 
upward  portion.  The  three  rocks  do  not  yield  significantly  and  were  ob¬ 
served  to  have  a  brittle-type  failure.  Moduli  and  Poisson's  ratios  were 
calculated  from  the  stress-strain  curves;  the  modulus  is  a  tangent  value 
calculated  at  one-half  the  compressive  strength. 

130.  A  limited  number  of  direct  tensile  strengths  were  obtained. 
The  standard  deviation  shows  a  fair  amount  of  scatter  for  the  few  speci¬ 
mens  tested.  The  shaly  sandstone  had  the  lowest  strengths,  as  was  ex¬ 
pected  due  to  the  inherent  weak  planes  of  shale.  The  difference  in  ten¬ 
sile  strength  for  the  very  hard  and  hard  sandstone  is  small.  These 
strengths  are  lower  than  what  were  expected,  considering  the  high  com¬ 
pressive  strengths.  The  general  rule  is  that  the  tensile  strengths  of 
rocks  are  between  10  and  20  percent  of  the  compressive  strength.  For 
all  three  rocks,  the  tensile  strength  is  less  than  1  percent  of  the  com¬ 
pressive  strength.  The  moisture  content  and  the  bedding  planes  of  the 
sandstone  contributed  to  the  low  tensile  strengths. 

131.  The  unit  weights,  water  contents,  and  strengths  of  some  of 
the  rock  cores  reported  in  this  report  are  similar  to  the  test  results 
reported  in  U.  S.  Army  Engineer  Division,  Ohio  River  (1975,  1976).  The 
rock  identified  in  U.  S.  Army  Engineer  Division,  Ohio  River  (1975)  is 
just  above  the  section  of  rock  tested  during  this  investigation.  It  all 
belongs  to  the  Jacobsville  Formation  and  was  expected  to  have  similar 
characterization  properties. 

Engineering  design 
properties  of  foundation  rock 

132.  The  individual  moduli  and  Poisson's  ratio  computed  from  the 
stress-strain  curves  obtained  from  the  very  hard,  hard,  and  shaly  sand¬ 
stone  are  presented  in  Tables  E3,  E4,  and  E5.  Presented  in  the  follow¬ 
ing  tabulation  are  the  average  values  of  moduli  and  Poisson's  ratio  for 


Property 

Very  Hard 
Sandstone 

Hard 

Sandstone 

Shaly 

Sandstone 

Modulus  of  elasticity. 

5.31 

2.33 

1.70 

X  10^  psi 

s- 

1.31 

0.51 

0.3 

n 

8 

7 

11 

Poisson's  ratio 

0.20 

0.32 

0.37 

s 

0.03 

0.05 

0.08 

n 

8 

7 

1 1 

Standard  deviation  (s),  number  of  tests  (n) . 


The  difference  in  modulus  and  Poisson's  ratio  between  the  three  sand¬ 
stones  is  reasonable.  The  shaly  sandstone  was  expected  to  undergo 
greater  deformation  under  load  than  the  other  two  rocks.  The  shaly 
sandstone  was  weaker  and  contained  shale  laminae  that  would  be  expected 
to  consolidate  somewhat  under  load. 

Maximum  and  residual 
shear  stress  criteria 

133.  The  following  discussion  of  shear  stress  criteria  is  taken 
from  Zeigler  (1972)  and  is  followed  in  this  report. 

134.  Designers  are  commonly  interested  in  the  maximum  available 
shear  strength.  The  maximum  shear  stress  points  are  identified  as  T 
in  Figure  19.  The  maximum  shear  stress  usually  corresponds  to  the  peak 
of  the  shear  stress  versus  displacement  plot  (curve  a  of  Figure  19); 
however,  some  confusion  may  arise  where  strain-hardening  is  encountered. 
When  strain-hardening  occurs,  an  initial  peak  usually  occurs  at  a  rela¬ 
tively  small  displacement,  followed  by  an  increase  in  shear  stress  to  a 
value  greater  than  the  initial  peak.  When  this  happens,  the  first  peak 
is  termed  the  maximum  shear  stress  corresponding  to  initial  failure  and 
the  latter  is  the  ultimate  shear  stress. 

135.  If  the  residual  shear  strength  is  to  be  determined,  then  dis 

placement  is  continued  until  the  shear  stress  approaches  the  horizontal 
asymtotic  value  of  residual  shear  stress  (curve  a  of  Figure  19). 

When  the  zone  tested  exhibits  only  a  residual  shear  strength,  curve  b 

of  Figure  19  may  be  obtained.  In  such  cases,  the  maximum  shear  stress 
attained  is  the  residual  shear  strength.  By  testing  a  number  of 
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Figure  19.  Maximum  and  residual  shear  stress,  and 
displacement  failure  criteria  (after  Ziegler  1972) 


specimens,  each  at  a  different  normal  load,  the  maximum  and  residual 
strength  failure  envelopes  are  developed  by  plotting  maximum  and  re¬ 
sidual  shear  stresses  versus  corresponding  normal  stresses. 

Maximum  and 

residual  shear  strengths 

136.  Two  types  of  direct  shear  tests  were  conducted  to  ascertain 
maximum  strength  of  intact  specimens  and  sliding  friction  characteristics 
of  discontinuous  specimens.  Maximum  strengths  were  measured  for  intact 
sandstones,  sandstones  containing  concrete  to  rock  interfaces,  soft  clays 
and  shales;  residual  strengths  were  obtained  where  available.  Sliding 
friction  properties  were  measured  for  specimens  along  either  precut  sur¬ 
faces,  clay  and  shale  seams,  or  naturally  occurring  joints.  The  direct 
shear  test  results  are  presented  on  laboratory  report  sheets.  Plates  E27- 
E32,  E33-E38,  and  E39-E43,  for  the  very  hard,  hard,  and  shaly  sandstones, 
respectively.  The  shear  stress  versus  shear  deformation  and  normal 
deformation  versus  shear  deformation  curves  from  the  direct  shear  tests 


are  presented  in  Plates  E44-E60,  E61-E71,  and  E72-E84  for  the  very  hard, 
hard,  and  shaly  sandstone,  respectively.  Maximum  and  residual  strength 
failure  envelopes  for  the  individual  test  series  (intact,  precut,  etc.) 
are  illustrated  in  Plates  E85-E90,  E91-E95,  and  E96-E100  for  the  very 
hard,  hard,  and  shaly  sandstone. 

137.  Typical  photographs  of  specimens  after  having  been  tested  in 
direct  shear  are  presented  in  Plates  E101-E103.  It  will  be  noted  in 
these  photographs  that  most  of  the  sheared  surfaces  were  along  bedding 
planes  that  are  relatively  smooth.  The  bedding  planes  observed  in  the 
rock  core  were  quite  smooth.  The  photograph  of  the  natural  jointed  core 
is  likewise  smooth,  as  were  most  all  the  other  natural  joints  observed 
in  the  core. 

138.  The  direct  shear  tests  were  performed  in  two  shear  devices. 

A  single  plane  shear  device,  designated  MRD,  was  used  for  the  4-in.- 
diameter  cores;  most  tests  were  run  in  this  device.  A  few  clay  seams, 
large  enough  to  be  removed  from  the  host  rock,  were  tested  in  the  1-  by 
3-  by  3-in.  soils  direct  shear  device.  Normal  loads  were  selected  to 
cover  anticipated  normal  loads  at  the  structure. 

139.  The  majority  of  direct  shear  tests  were  conducted  using  three 
different  specimens  and  three  different  normal  loads,  one  normal  load 
per  specimen.  Four  tests  were  run  differently  to  check  on  the  residual 
strength  of  intact  specimens,  clay  seams,  and  shale  seams.  Four  to  five 
specimens  were  used  per  test  with  each  specimen  having  a  different  nor¬ 
mal  load  applied.  A  specimen  was  consolidated  with  a  normal  load, 
sheared,  and  a  peak  load  determined.  The  shear  and  normal  loads  were 
removed,  the  specimen  repositioned,  the  same  normal  load  reapplied  and 
sheared  again.  This  sequence  was  continued  with  the  same  specimen  until 

a  residual  strength  was  obtained.  Another  specimen  was  likewise  tested 
at  a  greater  normal  load,  and  so  forth.  The  peak  and  residual  shear 
stress  values  from  the  four  or  five  specimens  were  used  to  construct 
maximum  and  residual  strength  failure  envelopes;  thus,  maximum  and  re¬ 
sidual  phi  angles  were  determined.  The  residual  phi  from  the  intact 
very  hard  sandstone,  ())^  =  29.9°  ,  compared  quite  well  with  a  similar 

value  from  the  precut  verv  hard  sandstone,  0  =  32.9°  .  The  lowest 

r 


residual  value  obtained  during  the  testing  program  was  obtained  using 
this  technique. 

140.  The  plots  for  each  direct  shear  test,  intact,  precut,  etc., 
for  the  three  rock  types  (see  Plates  E85-E100)  show  very  little  scatter 
of  the  shear  stress  values.  Failure  envelopes  were  fitted  through  the 
data  points  using  a  linear  regression  fit.  For  a  few  plots,  the  enve¬ 
lopes  were  shifted  to  have  a  zero  cohesion. 

141.  A  summary  plot  of  all  the  failure  envelopes  for  the  very 
hard,  hard,  and  shaly  sandstone  is  presented  in  Figures  20,  21,  and  22. 
The  bedrock  feature  having  the  lowest  residual  strength  is  the  shale 
seam  (1  in.  thick)  found  in  the  shaly  sandstone;  the  residual  shear 
strength  is  0^  =  21°  and  c  =  0  .  The  same  shale  seam  has  a  maximum 
shear  strength  0  =  31.4°  and  c  =  1.4  tsf  ;  see  Figure  22.  It  will  be 
noted  in  Figure  22  that  the  thicker  shale  seam  (seams  were  removed  from 
the  host  rock  and  tested  as  intact  specimens)  has  higher  shearing  resis¬ 
tance  than  the  thinner  shale  seams.  An  explanation  may  be  that  the 
thicker  seam  more  fully  developed  its  resistance  to  shearing  by  uni¬ 
formly  distributing  the  shear  load  throughout  a  homogenous  material  (all 
shale).  In  contrast,  the  thinner  shale  seam  within  the  host  rock  devel¬ 
oped  an  uneven  stress  distribution  due  to  the  two  discontinuities  adja¬ 
cent  to  the  seam.  Uneven  stress  concentrations  resulted,  and  the  full 
shear  strength  of  the  shale  was  not  reached. 

142.  A  small  number  of  core  samples  had  slickensides  along  hori¬ 
zontal  bedding,  which  is  evidence  of  previous  movement  along  the  bedding 
planes.  The  residual  shear  strengths  for  the  thin  (1  in.  thick)  shale 
seams  would  be  a  conservative  value  to  consider  for  sliding  stability 
analysis . 

143.  The  shear  stress-shear  deformation  curves  were  generally 
characteristic  of  the  two  curves  presented  in  Figure  19.  It  will  be 
noted  that  on  the  majority  of  the  shear  stress-shear  deformation  plots, 
the  curves  look  as  if  the  specimens  underwent  strain  hardening.  Between 
0.1-  and  0.2-in.  deformation,  the  curves  turn  sharply  upwards.  Some 
strain  hardening  probably  has  occurred  for  some  of  the  specimens.  How¬ 
ever,  it  is  believed  that  the  rather  sharp  increase  in  shear  stress  is 
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Figure  20.  Summary  of  plot  of  very  hard  sandstone  failure  envelopes 
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Figure  21.  Summary  of  plot  of  hard  sandstone  failure  envelopes 
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Figure  22.  Sununary  plot  of  shaly  sandstone  failure  envelopes 
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small  a  gap  between  the  shear  blocks,  causing  the  blocks  to  bind  to¬ 


gether  during  a  test.  And  with  some  of  the  tests,  the  bonding  agent 
holding  the  specimens  in  the  shear  blocks  was  set  too  high  and  came  into 
contact  during  testing.  The  test  data  are  not  in  question  for  those 
curves  that  do  not  rise  sharply  at  about  0.2  in.  of  deformation  and  be¬ 
tween  zero  and  about  0.2  in.  of  deformation. 

144.  U.  S.  Army  Engineer  District,  Detroit  (1974)  presents  a 
range  of  coefficient  of  friction  for  the  shaly  seams  in  the  bedrock  at 
the  New  Poe  Lock.  The  same  rock  formation  with  similar  rock  types  is 
present  at  the  New  Poe  Lock  and  the  Regulatory  Structure.  The  coeffi¬ 
cient  of  friction  from  U.  S.  Army  Engineer  District,  Detroit  (1974) 
ranged  from  0.40  to  1.75;  in  this  report,  the  range  for  similar  shaly 
seams  is  0.38,  lowest  residual  value,  to  2.25,  highest  maximum  value. 

The  friction  values  compare  well. 

Triaxial  shear  strengths 

145.  The  stress-strain  relations  for  the  cores  tested  under  tri¬ 
axial  loading  conditions  are  presented  in  Plates  E101-E104.  Mohr  stress 
circles  are  presented  in  Plates  E105-E107  for  the  very  hard,  hard,  and 
shaly  sandstone.  The  maximum  and  minimum  stress  values  obtained  during 
the  testing  are  presented  in  Table  E6,  along  with  other  pertinent 
information. 

146.  A  failure  envelope  for  the  very  hard  sandstone  was  not  drawn 
An  envelope  could  not  be  easily  fitted  to  the  stress  circles.  The  angle 
of  shearing  resistance  (<t)  =  54°)  correlates  well  with  the  angle  of  shear 
ing  resistance  obtained  on  the  intact  hard  sandstone  specimens  tested 

in  direct  shear  (4)  is  56.5°).  The  same  comparison  for  the  shaly  sand¬ 
stone  is  not  as  good,  ([i  =  55°  for  triaxial  and  $  =  66°  for  direct 
shear.  Cohesion  for  the  hard  and  shaly  sandstone  is  1200  and  1440  psi, 
respectively. 

Recommended  design  values 

147.  Design  should  consider  rock  types  and  the  various  bedrock 
structural  features  described  herein.  Guidance  is  presented  in  follow¬ 
ing  tabulation  as  to  proper  choice  of  design  parameters. 
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Very  Hard 

Hard 

Shaly 

Sandstone 

Sandstone 

Sandstone 

Wet  unit  weight,  pcf 

156.3 

156.8 

157.0 

Dry  unit  weight,  pcf 

152.9 

151.6 

151.9 

Compressive  strength,  psi 

14,730 

8,830 

7,580 

Tensile  strength,  psi 

Shear  strength: 

Concrete  to  rock 

Concrete  on  rock,  precut 

50 

<}>  =  69.  S** 
c  =  11.5  tsf 
(t)  =  32.10 
c  =  0 

65 

32 

Intact 

4)  =  68“ 

4)  =  56.5° 

4)  =  66° 

c  =  44  tsf 

d)  =  29.9“ 

^r 

c  =  5.8  tsf 

c  =  12.3  tsf 

4i  =  48° 
r 

c  =  1.3  tsf 

c  =  24  tsf 

Precut 

d)  =32.9° 

^r 

4i  =  26.5° 
r 

4)  =  31.9° 

r 

c  =  0 

c  =  0 

c  =  0 

Clay  seam  (CL) 

Shale  seam 

(t>  =  36.5“ 

c  =  0.05  tsf 

<j)  =  26° 

r 

c  =  0 

4)  =  42“ 
c  =  0 

4)  =23.3° 

c  =  0 

1  in.  thick 

4)  =  34° 

c  =  0.1  tsf 

4)  =  27.9“ 
r 

c  =  0 

4)  =  31.4° 

c  =  1 . 4  tsf 

4)  =  21“ 
r 

c  =  0 

>1  in.  thick 

4)  =  44.7“ 

c  =  0.3  tsf 

4)  =43.2“ 

r 

c  =  0 

4)  =  43.3“ 
c  =  0.1  tsf 
4)  =  34.1“ 

c  =  0 

Natural  joint 

Cross  bed 

(t)  =  47.3“ 
c  =  4.2  tsf 

0  =  32“ 

r 

c  =  2.5  tsf 
$  =  58° 
c  =  1  tsf 

4i  =  51“ 
r 

c  =  0 

4)  =  68° 
c  =  0 

4>  =  49.6° 

r 

c  =  0 

Modulus  of  elasticity, 

X  10^  psi 

5.31 

2.33 

1.70 

Poisson's  ratio 


0.20 


0.32 


0.37 


Structural  Stability  Analysis 


Introduction 

148.  Even  though  monoliths  of  the  Lake  Superior  Regulatory  Struc¬ 
ture  at  Sault  Ste.  Marie,  Michigan,  have  been  in  service  since  1919,  it 
is  important  that  they  he  examined  in  view  of  present-day  criteria  and 
in  relation  to  deterioration  experienced  to  assure  continued  structural 
adequacy.  If  the  design  or  the  deterioration  makes  the  structures  fail 
to  satisfy  current  criteria,  thereby  producing  unsafe  or  doubtful  condi¬ 
tions  of  safety,  the  structure  must  be  modified  to  conform  to  good  engi¬ 
neering  practice. 

149.  One  of  the  main  considerations  for  structural  adequacy  of  the 
dam  is  the  stability  of  the  various  monoliths  when  subjected  to  possible 
loading  conditions.  The  stability  study  involves  analyzing  the  various 
monoliths,  taking  into  account  reasonable  loadings,  structure  condition, 
and  foundation  conditions  to  determine  if  they  have  adequate  resistance 
against  overturning,  sliding,  and  base  pressures.  Practicably  the  analy¬ 
sis  could  be  generalized  to  consider  the  smaller  piers  (piers  10,  11,  12, 
14,  15,  and  16)  and  the  larger  piers  (piers  9  and  13)  as  groups  and  only 
one  pier  from  each  group  analyzed.  The  analysis  and  evaluation  of  one 
pier  from  each  group  are  adequate  for  an  evaluation  of  all  monoliths. 
Figures  and  computations  for  the  structural  stability  analysis  are 
presented  in  Appendix  F. 

150.  In  general,  the  stability  study  was  done  in  accordance  with 
the  applicable  portions  of  the  following  Engineer  Manuals  and  Engineer 
Technical  Letters. 

a.  EM  1110-2-2200,  Gravity  Dam  Design,  1958. 

b.  EM  1110-2-2607,  Navigation  Dam  Masonry,  1958. 

c.  ETL  1110-2-184,  Gravity  Dam  Design  Stability,  1974. 

d.  ETL  1110-2-22,  Design  of  Navigation  Lock  Gravity  Walls, 
1967. 

e.  EM  1110-2-2602,  Planning  and  Design  of  Navigation  Lock 
Walls  and  Appurtenances,  1960. 

f.  EM  1110-2-2502,  Retaining  Walls,  1961. 
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151.  The  adequacy  of  the  structure  to  resist  overturning  can  be 
judged  by  the  location  of  the  resultant  with  respect  to  the  base  of  the 
section  where  stability  is  being  considered,  within  the  monolith,  or  at 
the  base-foundation  interface.  In  general,  the  gravity  monoliths  where 
stability  against  overturning  is  being  considered  are  required  to  have 
the  resultant  of  applied  loads  fall  within  the  kern  of  the  base  of  the 
section  being  analyzed  when  subjected  to  active  earth  pressures  or  for 
monoliths  not  subjected  to  earth  pressures.  For  operating  conditions 
with  earthquake,  the  resultant  only  has  to  fall  within  the  base,  but  the 
allowable  foundation  stresses  should  not  be  exceeded. 

152.  The  percent  effective  base  (percent  of  the  base  which  is  in 
compression)  is  a  good  way  to  present  where  the  resultant  falls  in  a 
rectangular  base  section.  It  is  a  good  guide  for  representing  overturn¬ 
ing  resistance  for  any  shape  base.  For  example,  for  a  rectangular  base: 

Percent  Effective  Base  Resultant  Location  Within  Base 
100  Within  middle  1/3  or  in  kern  area 

75  At  1/4  points  of  base 

50  At  1/6  points  of  base 

153.  Sliding  resistance  of  a  monolith  is  calculated  by  choosing  a 

trial  failure  plane  or  combination  of  planes  and  calculating  the  resis¬ 
tance  along  this  path.  The  critical  section  for  sliding  must  be  deter¬ 
mined.  It  may  be  within  the  monolith,  at  the  base-foundation  interface, 
or  at  a  plane  or  combination  of  planes  below  the  base. 

154.  The  resistance  may  be  composed  of  several  types.  The  sliding 

resistance  due  to  friction  and  cohesion  for  a  horizontal  surface  between 
the  monolith  and  its  foundation  is  calculated  by  the  formula  given  in 
ETL  1110-2-184.  The  safety  factor  is  obtained  by  dividing  the  horizon¬ 
tal  resistance  by  the  horizontal  driving  force.  These  for'  ^  are  in¬ 
adequate  for  evaluating  structural  sliding  on  inclined  ■  lai  For  in¬ 

clined  planes,  the  safety  factor  is  obtained  by  diviuii.g  the  resistance 
along  the  plane  by  the  driving  force  along  the  plane  with  any  passive 
resistance  taken  into  consideration.  The  sliding  resistance  due  to  all 
or  any  part  of  the  failure  plane  extending  through  either  the  concrete 
monolith  or  the  foundation  is  calculated  from  the  shearing  or  diagonal 


tensile  strength  of  the  material  acting  over  the  length  in  which  the 
stress  occurs.  If  other  restraints,  such  as  strut  action,  exist,  they 
must  also  be  considered  in  the  evaluation.  The  factors  of  safety  used 
for  sliding  evaluations  are  as  follows: 

a.  Residual  and  precut  shear  strength  parameters: 

(1)  1.0  for  normal  operation  case  loading  with 
earthquakes ; 

(2)  1.5  for  other  case  loadings. 

b.  Maximum  shear  strength  parameters: 

(1)  1-1/3  for  normal  operation  case  loading  with 
earthquakes ; 

(2)  2  for  other  case  loadings. 

The  factors  of  safety  for  maximum  shear  strenth  parameters  have  been  re¬ 
duced  from  accepted  criteria  because  it  is  felt  that  the  above  values 
are  adequate  and  will  be  acceptable  for  the  stability  evaluations  of  the 
Lake  Superior  Regulatory  Structure. 

155.  The  base  pressures  are  the  sum  of  the  contact  and  uplift  pres¬ 
sures  on  the  concrete-foundation  interface. 

156.  The  dam  monoliths  were  investigated  for  the  following  case 
loadings ; 

a.  Normal  operation. 

b.  Normal  operation  plus  earthquake. 

c.  Normal  operation  plus  ice. 

d.  High  water  condition. 

Results 

157.  There  are  two  sizes  of  piers  with  similar  geometry  and  an 
abutment  monolith  at  the  Regulatory  Structure.  The  smaller  piers  (piers 
10,  11,  12,  14,  15,  and  16,  Figure  F5)  and  the  larger  piers  (piers  9  and 
13,  Figure  F20)  have  the  same  shape  geometry  and  are  embedded  in  an  apron 
section.  Consideration  was  given  to  analyzing  the  piers  individually, 
but  there  is  not  enough  available  data  to  define  the  concrete-foundation 
interface  plane  for  individual  pier  evaluation.  The  core  locations  pro¬ 
vide  only  local  determinations  of  in-place  pier  and  apron  depths  and, 

in  fact,  may  reflect  local  variations  in  foundation  geometry.  Also,  by 
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viewing  underwater  videotapes,  it  was  possible  only  to  determine  a 
general  depth  of  5  ft  below  the  top  of  the  apron  to  competent  downstream 
strut  resistance.  With  these  considerations  the  best  approach  is  to  per¬ 
form  some  overall,  conservative  evaluations.  In  this  case,  the  stability 
analysis  of  one  small  and  one  large  pier  is  sufficient. 

158.  The  stability  analysis  will  first  be  performed  for  the  small 
and  large  piers  considering  overturning,  sliding,  and  base  pressures  at 
the  concrete-foundation  interface  (Figures  F6  through  F8,  FIO  through 
F13,  F21,  and  F28).  The  second  consideration  will  be  the  safety  factor 
against  sliding  for  the  small  and  large  piers  considering  the  failure 
just  below  the  pier-foundation  interface  (Figure  F9) .  The  third  con¬ 
sideration  will  be  the  failure  from  center  line  to  center  line  between 
piers  (Figures  F19  and  F29).  This  consideration  will  be  for  sliding  in 
the  foundation  material  and  can  be  viewed  as  a  failure  of  one  or  a  num¬ 
ber  of  pier  sections  of  the  dam. 


Stability  of  Concrete-Foundation  Interface 

159.  The  stability  summaries  and  computations  are  presented  in 
Figures  F6  through  F8  and  Figure  21,  respectively,  for  the  small  and 
large  piers  when  the  failure  plane  is  at  the  concrete-foundation 
interface . 

160.  The  small  piers  are  considered  adequate  in  their  resistance 
to  overturning  even  though  for  normal  operation  with  ice  the  percent 
effective  base  is  93.6  percent  (Figure  F6) .  Posttensioning,  which  is 
recommended  later  for  sliding  deficiencies,  will  make  the  93.6  percent 
effective  base  within  the  allowable.  The  safety  factors  against  sliding 
at  the  concrete-foundation  interface  are  adequate  (Figure  F7).  The  base 
pressures  are  within  the  allowable  (Figure  F8). 


Allowable  base  pressure  = 
(Safety  Factor  =  4, 
concrete  governs) 


(7250  psi) 
4(1000  #/K) 


144 


ft 


=  261  KSF 


161.  The  larger  piers  are  adequate  in  their  resistance  to  over¬ 
turning.  These  results  are  not  presented  because  the  larger  piers  are 
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of  the  same  height  as  the  smaller  piers  but  with  greater  base  area; 
therefore,  the  presentation  of  results  showing  the  adequacy  in  over¬ 
turning  is  unnecessary.  The  safety  factors  for  sliding  at  the  base- 
foundation  interface  for  the  larger  piers  are  adequate  (Figure  F21). 

The  base  pressures  for  the  larger  piers  are  within  the  allowable  and  the 
results  are  not  presented.  The  base  pressures  are  very  low  as  can  be 
seen  from  the  results  for  the  smaller  piers. 


Stability  in  Foundation  Below  Concrete-Foundation  Interface 

Introduction 

162.  Establishing  the  safety  of  the  small  and  large  piers  against 
sliding  below  the  concrete-foundation  interface  is  the  remaining  concern 
for  tile  stability  of  the  dam  at  the  Lake  Superior  Regulatory  Structure. 
The  first  concern  for  the  evaluation  of  sliding  in  the  foundation  is  to 
determine  whether  or  not  the  resisting  forces  increase  faster  than  the 
driving  forces  as  the  depth  of  the  sliding  plane  increases.  This  will 
allow  a  determination  of  whether  the  safety  factor  increases  or  de¬ 
creases  as  the  depth  to  the  sliding  plane  increases.  Because  of  analy¬ 
sis,  which  will  be  presented  subsequently,  the  sliding  plane  will  be 
considered  horizontal.  Figure  FI  presents  the  variation  of  the  safety 
factor  against  sliding  versus  the  elevation  of  the  sliding  plane.  The 
most  critical  seam  (smaller  (])  and  c)  was  used;  therefore,  the  resist¬ 
ing  forces  increase  faster  in  relation  to  the  driving  forces  as  the 
depth  of  the  sliding  plane  increases. 

163.  The  above-referenced  computations  and  analysis  establishes 
that  a  particular  sliding  plane  will  be  more  critical  the  closer  it  is 
located  to  the  concrete-foundation  interface.  Figure  F4  shows  that  the 
seams  which  were  actually  found  by  boring  logs  are  at  or  very  close  to 
the  concrete-foundation  interface.  The  condition  and  erosion  of  the 
foundation  influenced  engineering  judgments  concerning  taking  conserva¬ 
tive  approaches  in  the  analysis  for  sliding  stability. 

164.  The  foundation  upstream  and  downstream  of  the  Lake  Superior 
Regulatory  Structure  has  been  removed  by  water  action  to  a  depth  of  2  to 


3  ft  below  the  top  of  the  apron.  Local  areas  of  scour  appear  to  have 
removed  rock  from  3  to  5  ft  below  the  top  of  the  apron.  The  foundation 
is  jointed  and  the  clay  and  shale  semas  are  predominately  continuous. 

The  following  argument  is  in  support  of  the  concept  that  the  shale  and 
clay  seams  can  possibly  occur  throughout  the  foundation  profile.  Fig¬ 
ure  F4  shows  that  the  clay  and  shale  seams  that  were  actually  found  in 
the  core  are  at  or  very  close  to  the  concrete  foundation  interface.  The 
sandstone  was  classified  into  three  separate  units,  although,  interbeds 
less  than  1  ft  in  thickness  were  not  distinguished  in  the  cross  sections 
Since  clay  and  shale  seams  occur  in  each  of  the  three  rock  units  (very 
hard,  hard,  and  shaly  sandstone),  it  is  possible  that  a  seam  such  as  35a 
could  be  only  a  small  distance  away  from  the  base  of  the  structure.  Pre 
vious  cuts  through  the  sandstone  units  at  The  New  Poe  Lock  show  that  the 
clay  and  shale  seams  as  thin  as  0.01  ft  occur  and  are  continuous  over 
the  excavation.  Not  all  clay  and  shale  seams  may  have  been  detected; 
especially  those  less  than  0.01  ft  which  may  exist  only  as  a  thin  film 
on  the  bedding  plane  making  logging  difficult.  Considering  the  (1)  in¬ 
terbeds  of  sandstone  less  than  1  ft  in  thickness  were  not  distinguished 
in  the  cross  sections,  (2)  clay  and  shale  seams  occur  in  each  sandstone 
unit,  (3)  the  clay  and  shale  seams  are  predominately  continuous,  (4)  due 
to  drilling  action  and  logging  some  seams  may  have  not  been  detected, 
and  (5)  all  seams  were  found  at  or  near  the  concrete-foundation  inter¬ 
face,  it  was  assumed  that  the  clay  and  shale  seams  can  occur  throughout 
the  foundation  profile.  The  assumptions  were  that: 

a.  The  most  critical  seam  and  failure  geometry  may  occur 
just  below  the  concrete-foundation  interface.  This 
makes  evaluations  using  less  critical  shear  strength 
parameters  and  geometries  of  no  importance  because  they 
will  not  govern  the  sliding  evaluations. 

b.  Since  the  core  holes  are  at  isolated  points  with  consid¬ 
erable  distance  between  them  ((^  to  ^  between  piers 
>60  ft),  they  do  not  define  with  certainty  the  three- 
dimensional  base  of  the  structure  or  foundation;  there¬ 
fore,  the  pier  base-foundation  interface  was  taken  as 
that  originally  planned  for  the  structures  (el  585.75) 
even  though  the  cores  indicate  an  average  pier  depth 

of  1.2  ft  below  the  planned  pier  depth.  Some  cores 
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indicate  that  certain  pier  bases  (15  and  17)  were  con¬ 
structed  at  or  close  to  the  planned  elevation. 

c.  Even  though  the  general  dip  of  the  bedding  is  3  ft  per 
100  ft  from  downstream  to  upstream,  the  local  dip  under 
the  Regulatory  Structure  as  can  be  determined  from 
available  data  (the  geological  cross  sections)  will  not 
support  downstream  to  upstream  dip  under  the  structure. 
In  fact,  in  certain  cases  the  dip  appears  to  be  from  up¬ 
stream  to  downstream.  A  presentation  of  the  various 
clay  and  shale  seams  are  presented  in  Figures  F3  and  F4, 
respectively,  for  the  upstream  and  downstream  section  of 
core  holes  transverse  to  the  dam  (Plate  Dl). 

Viewing  the  general  location  of  the  seams  from  upstream  to  downstream, 
it  is  seen  that  a  sliding  plane  dip  under  the  structure  from  downstream 
to  upstream  is  not  supported.  The  general  locations  of  the  seams  close 
to  a  given  elevation  and  in  or  on  the  boundary  of  a  particular  sandstone 
unit  is  considered  without  a  detailed  look  at  the  matching  of  point  lo¬ 
cations  of  the  material  to  particular  bedding  planes  from  borehole  to 
borehole.  Without  extensive  work  with  the  original  core  logs,  and  pos¬ 
sibly  more  drilling,  this  approach  is  considered  to  be  within  the 
accuracy  of  the  data,  and  a  more  detailed  development  of  sliding  planes 
from  the  geological  cross  sections  is  conjecture.  Much  difficulty  was 
encountered  in  the  attempt  to  develop  a  more  detailed  connection  of 
seams,  and  consequently,  was  eliminated  from  consideration.  An  example 
considering  the  general  dip  of  the  bedding  planes  can  be  seen  in  Fig¬ 
ure  F2.  Seam  lA  is  at  approximate  el  586  in  the  upstream  section  of 
boreholes  and  at  el  585  in  the  downstream  section  of  boreholes  (Fig¬ 
ure  F3).  This  indicates  a  possible  upstream  to  downstream  dip  of  the 
bedding  plane. 

Stability  of  piers  just  below 
concrete -foundation  interface 

165.  The  stability  summary  and  computations  for  the  piers  just 
below  the  concrete- foundation  interface  are  presented  in  Figures  F9  and 
F22 ,  respectivel\  for  the  small  and  large  piers.  Some  of  the  safety 
factors  for  slidii  ,ire  below  available  but  do  not  control  because  the 
factors  of  safety  for  the  pier  and  apron  section  are  lower  and  govern. 


Stability  of  pier  and 
apron  section  just  below 
concrete-foundation  interface 


166.  The  stability  summary  and  computations  for  the  pier  and 
apron  sections  are  presented  in  Figures  F19  and  F29,  respectively,  for 
the  small  and  large  piers.  The  critical  seam  for  sliding  is  Seam  lA  for 
maximum  strength  parameters  (Figure  19)  and  Seam  35a  for  residual  shear 
strength  parameters  (Figure  F19).  The  sliding  factors  of  safety  for 
Seam  lA  is  1.75  (small  piers)  and  1.9A  (larger  piers)  and  that  for 

Seam  35a  is  0.73  (small  piers)  and  0.83  (larger  piers).  Seam  35a  gov¬ 
erns  and  requires  a  total  posttensioning  force  of  765  kips  and  656  kips, 
respectively,  for  the  small  and  large  piers.  Four  posttensioning  holes 
are  suggested  as  shown  in  Figure  F30  with  a  capacity  of  191  and  16A  kips 
per  tendon,  respectively,  for  the  small  and  large  piers.  The  stability 
at  a  plane  of  el  58A.75  is  also  considered  to  give  comparative  values 
for  safety  factors  at  a  deeper  location  of  the  critical  sliding  plane. 
Considering  past  experience  it  is  felt  that  the  required  post  tens i on i ng 
forces  will  not  overstress  the  concrete  or  foundation  (Pace  and  Campbell 
1978) . 

167.  A  25-ft  foundation  embedment  depth  should  be  used  for  the 
rock  anchors.  A  25-ft  embedment  depth  and  a  20-ft  anchor  length  is  con¬ 
servative  for  foundation  or  bond  failure,  but  fron  a  practical  stand¬ 
point  the  foundation  is  layered  with  the  presence  of  hydrostatic  pres¬ 
sures;  therefore,  this  embedment  depth  is  considered  adequate  but  not 
excessively  conservative. 

168.  It  is  recommended  that  a  cement  or  epoxy  grout  be  used  to 
anchor  the  tendons.  The  lower  20  ft  of  the  tendon  should  be  grouted  and 
after  sufficient  grout  strength,  they  should  be  posttensioned.  The 
reason  for  only  grouting  the  lower  20  ft  of  the  tendon  is  to  avoid  pro¬ 
ducing  tensile  or  shear  stress  concentrations  in  the  foundation  imme¬ 
diately  below  the  concrete-foundation  interface.  The  foundation  mate¬ 
rial  is  characterized  by  predominant  bedding  planes.  Scour  from  water 
action  downstream  of  the  dam  shows  that  it  can  be  completely  removed  and 
scour  can  produce  undercutting  in  the  softer  layers  of  foundation 


material.  This  suggests  that  it  is  best  to  avoid  producing  tensile  or 
shear  stress  concentrations  in  the  foundation  immediately  below  the 
concrete-foundation  interface  and  produce  a  desirable  compressive  stress 
field  in  the  first  5  ft  of  foundation  material  immediately  below  the 
concrete-foundation  interface  to  tighten  the  bedding  planes  in  this 
region.  The  space  around  the  tendons  inside  the  concrete  monolith  and 
the  unbonded  5  ft  of  tendon  in  the  foundation  should  be  filled  with  a 
noncorrosive  grout  to  protect  the  tendons.  This  should  be  done  only 
after  there  is  negligible  loss  of  posttens ioning  with  time. 

Stress  Analysis  of  Gate  Ope rati n^  Machinery 

169.  Stresses  obtaineil  in  the  analysis  of  gears  are  not  precise 
because  of  many  factors,  such  as  stress  concentrations,  residual 
stresses,  load  cyiles,  tooth  hardness,  polish  ol  the  root  of  the  fillet, 
misalignments,  tooth  error,  eti  .  for  example,  the  stresses  at  the  root 
of  the  gear  tooth  m.iy  have  ,i  com  eiit  r.it  i  on  factor  which  varii's  from  1 

to  2.  In  most  case's,  it  is  very  hard  to  be*  sure'  that  the*  load  is  prop¬ 
erly  shared  by  two  or  more  teeth  simultaneously,  .ind  the  ailu.il  shape 
ol  the  stress  diagram  across  the  root  of  the  gear  tooth  is  difficult  to 
es  t  .lb  1  1  sh  . 

170.  In  the  analysis  of  the  gears  at  the  Regulatory  Structure, 
the  strc’sses  in  the  gears  .ire  estim.ited  using  c  onsf' rv.i  t  i  ve  loading;  .ind 
if  the  stresc's  are  su  f  f  i  c  ic'nt  1  y  lc;)w,  they  c  .in  be*  ccinsidc'red  adc’ipiate. 

(f  t  fiey  .1  r»’  not  low,  .i  more  dc'tailc'd  analysis  must  he  performed  to  give 
consideration  to  their  aileipiacy. 

171.  In  the  gear  analysis  which  follows,  the  load  is  considered 
tc)  be  carried  by  a  single  tooth  and  to  be  applic'd  at  the  tooth  Lip.  The 
gears  at  the  Regulatory  Structure  were  made  at  a  lime  when  the  best 
gears  were  not  manufactured  very  accurately,  and  the  above  assumptions 
are  considered  best  for  the  present  analysis. 

172.  A  schematic  di.igram  of  the  gears  is  presented  in  Figure  G1 
(sheet  1)  for  terminology  purposes  in  the  analysis  and  discusssion  of 
the  gear  stresses.  A  picture  of  the  gears  is  presented  in  Figure  23. 


Figure  2.3.  Gate  operating  machinery.  Lake  Superior 
Regulatory  Structure 
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I  Pertinent  gear  details  are  also  presented  in  Figure  G1  (sheet  2). 

I  :  173.  Gate  load  tests  were  performed  (Part  III)  by  placing  a  load 

f  cell  in  the  gate  lifting  linkage  just  above  and  on  each  side  of  the 

gate.  This  was  done  for  four  typical  gates  to  get  an  idea  of  how  much 
force  is  required  to  raise  the  gates  under  normal  operating  conditions. 
The  tests  showed  that  a  maximum  force  between  30,250  and  36,400  lb  was 
required  in  the  linkage  at  the  end  of  the  gates  while  they  were  being 
raised.  The  force  transmitted  to  the  gear  teeth  is  reduced  by  the 
weight  of  the  counterweight.  This  makes  the  balancing  of  the  gates 
with  the  counterweight  system  very  important.  Considering  the  differ¬ 
ence  in  the  force  reipiired  in  raising  the  gates  and  the  counterweight 
force,  the  torque  and  force  on  the  gears  can  he  determined.  The  forces 
on  the  gear  teeth  are  i  (imputed  .ind  presented  in  ITgure  G1  (sheet  1). 

The  stresses  in  tfu'  gears  are  then  i  .i  I  (  u  I  ate<l .  The  ca  1 1  u  1  at  i  otis  .ire 
also  presented  in  Figure  G I  (sheet  4).  Tin-  maximum  tensile  and  lompres 
sive  stress  in  the  ti'etfi  of  the  gears  is  ahoiil  6  300  psi,  which  is  low. 
Since  the  computeil  stress  in  the-  ge.ir  teeth  is  low,  even  though  a  con- 
serv.it  ive  maximum  stress  of  20,000  psi  was  assumed  for  i.isl  iron,  the 
ge.irs  .ire  c  ons  i  d«“  re<l  t  (>  he  .idcupi.ite  urider  norin.il  loading  conditions 
1/4.  The  she.ir  stress  in  the  sh.ifts  is  presented  in  Figure  til 
(sheet  5).  rtie  shafts  .ire  .idecpi.iie,  c  oils  i  de  r  i  ng  .i  computed  stress  of 
.i[ip  rox  1  m.i  t  e  I  y  0)00  psi  being  [iri’seiit  under  normal  oper.it  iiig  londitions. 

17S.  rtie  stress  in  the  c  fi.t  i  n  is  presented  in  Figure  til  (sheet  6) 


.illd  I  s  not  ex(  ess  i  ve  . 


1/6.  The  chain,  sh.ifts,  ,ind  ge.irs  are  adeipj.ile  under  riorm.il  oper- 
.iting  conditions.  As  long  .is  moil  i  f  i  c  ,it  i  ons  ,  such  as  automatic  g.ite 

oper.it  ion,  do  not  iiicre.ise  the  st  resse;.  ,  the  operatiog  gate  machinery  is 
not  ove rs t  res sed . 


Stress  Analysis  of  Sluice  Gates 


177.  The  stress  analysis  of  the  sluice  gates  is  presented  in  Fig¬ 
ure  G2.  The  stress  in  the  ribs  and  plates  of  the  gates  is  excessive  for 
the  case  loading  of  normal  operation  plus  ice  (Figure  G2,  sheets  10,  13, 


15)  in  relation  to  an  allowable  stress  of  18,000  psi.  The  calculated 
stresses  in  the  rib  and  plate  of  girder  "C"  is  61,800  psi  and  43,500  psi, 
respectively.  The  rivets  are  also  overstressed  for  the  case  of  normal 
operation  plus  ice.  The  method  of  calculating  the  stresses  is  conserva¬ 
tive  in  some  respects.  For  example,  the  girders  are  considered  to  be 
simply  supported  at  their  ends.  The  ice  loading  on  the  gates  is  highly 

indeterminate,  and  the  analysis  could  be  overconservati ve  in  that  it 

2 

uses  2  ft  of  ice  thickness  at  5000  Ib/ft  . 

178.  The  stresses  in  the  ribs  and  plates  for  the  normal  operation 
case  are  below  20,000  psi  and  are  considered  acceptable. 

179.  Since  the  gates  have  not  shown  any  signs  of  distress  over  a 
long  period  ot  service,  it  is  recommended  that  they  not  be  modified  but 
observed  each  winter  and  if  any  signs  of  distress  become  apparent,  cor¬ 
rective  aition  can  be  undertaken  at  that  time.  It  is  believed  that  the 
ice  loadings  are  not  as  severe  as  assumed,  anil  the  gates  will  continue  to 
operate  satisfactorily  in  the  future. 


Aiitomatii  (tperation  of  Slime  Oates 

180.  An  estimate  was  made  in  1975  for  modification  of  the  Regula¬ 
tory  Striuture  slime  gates  for  automatic  and  winter  operation.  The 
estimate  was  made  by  tfie  Sault  Area  Oft  lie  b.ised  on  H.  (i .  Acres  and  (Com¬ 
pany's  report  of  Marih  1972  entitled,  "bake  Superior  Regulatory  Struc¬ 
ture  Feasibility  Study  for  I  mp  rovemiui  t  s  to  I.aki*  Supi’rior  (.'ontrol  Works." 
The  estimate  provides  for  housing  all  eight  United  St.ites  owned  gates, 
the  furnishing  ot  eleitrii  power  to  th«‘  eight  gates,  electric  drive  to 
each  gate,  and  heating  arrangements  for  three  gates  for  winter  operation. 

181.  For  electrifying  the  Regulatory  Structure,  motor  driven  gear 
reducers  would  be  installed  at  each  end  of  the  gate.  Vertical  gate 
movement  would  be  approximately  1  ft/min.  Klectric  controllers  with 
push  buttons  would  be  mounted  to  the  west  of  and  between  the  gates  on 
the  working  deck  so  that  a  gate  could  be  operated  from  either  end.  Push 
buttons  would  also  be  located  at  the  downstream  side  of  the  gate  at  a 
location  permitting  observation  of  gate  movement  from  downstream  pier 
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level.  Controller  enclosures  would  be  NEMA  3*.  Four  electric  control¬ 
lers  would  be  furnished  with  gate  and  gain  heater  magnetic  contactors 
and  associated  circuit  breakers. 

182.  A  cofferdam  fabricated  beforehand  of  steel  or  wood  would  be 
sunk  to  cover  the  bulkhead  gate  slot  areas  and  also  for  work  of  install¬ 
ing  the  gain  heaters.  Two  such  cofferdams  would  be  fabricated  so  that 
work  on  Doth  slots  could  be  accomplished  simultaneously.  Cofferdam  size 
would  be  such  as  to  permit  two  men  to  work  in  the  dry.  For  work  on  the 
gate  gains,  the  Stoney  roller  gates  would  have  to  be  raised  completely 
out  of  their  slots  while  necessary  modification  work  is  being  accom¬ 
plished.  A  monorail  trolley  supported  by  steel  bents  at  each  pier  at 
locations  above  the  bulkhead  slot  for  the  three  regulatory  gate  openings 
would  be  provided.  This  trolley  would  permit  raising  the  bulkhead  for 
positioning  into  the  pier  slots,  as  well  as  to  traverse  north  or  south 
for  transferring  the  bulkhead  to  the  adjacent  sluice. 

183.  An  estimated  capital  cost  and  average  annual  costs  for  winter 
operation  for  electrifying  eight  gates  and  heating  three  gates  on  the 
United  States  side  are  presented  in  Table  1  as  computed  in  1973.  Use¬ 
ful  service  life  was  considered  to  be  40  years  and  interest  rate  com¬ 
pounded  annually  at  7  percent. 

184.  fhe  total  capital  cost  as  figuied  in  1973  was  $743,000  with 
.III  annua  I  operating  cost  of  $38,938.  Inflation  since  1973  has  caused 

I  oust  met  ion  costs  to  rise  <1  rama  t  i  ca  I  I  y  and  would  cause  the  above  fig¬ 
ures  to  inirease  significantly.  In  present-day  eionomics  a  proposal  of 
this  magnitude  would  profi.ihly  tie  t  osi -proh  i  b  1 1  i  vi- .  The'  necc'ssity  lor 
e  ons  1  de  r.i  t  1  on  of  sin  h  an  e'Xte'iisive  mod  i  t  i «  a  t  i  on  at  this  time  is  (pieslion- 
able,  sinie'  the  gate  positions  .ire  .idjiisle'd  only  several  time’s  a  yi'.ir, 
and  usually  only  a  few  gate-s  .ire  moved  at  any  one  time. 

183.  It  is  recommended  that  an  automatic  system  be  imple'mented  by 
installing  proper  gear  reducers  on  the  gear  system  and  that  the  gates 
be  operated  from  each  end  using  battery  packs  which  can  be  carried  to 
and  from  the  site. 

*  National  Electric  Manufacturers  Association  designation  for  outdoor 
electrical  enclosures. 


85 


186.  A  representative  of  a  manufacturer  and  installer  of  electro¬ 
mechanical  operating  devices  for  doors,  gates,  and  turnstiles  visited 
the  Regulatory  Structure  and  studied  the  automatic  operation  problem. 

It  is  concluded  that  the  automatic  operation  of  the  gates  by  proper  gear 
reducers  and  battery  packs  is  feasible. 


PART  V:  SUMMARY  AND  RECOMMENDATIONS 


Summary 


NDT  of  piers,  gates 
and  operating  machinery 

187.  Subsequent  to  the  preliminary  engineering  study,  which  in¬ 
cluded  visual  inspections,  review  of  records  and  drawings,  the  accom¬ 
plishment  of  a  survey  and  soundings,  and  an  underwater  video  inspection, 
NDT  methods  were  employed  to  collect  qualitative  and  quantitative  data 
for  assessment  of  the  adequacy  and  condition  of  various  structural  mate¬ 
rials  contained  in  the  Regulatory  Structure.  NDT  methods  and  applica¬ 
tions  included  (1)  magnetic  particle  inspection  of  the  accessible  por¬ 
tions  of  the  gears  and  lifting  chains  of  the  eight  pairs  of  gate  lifting 
mechanisms,  (2)  ultrasonic  inspection  of  the  concrete  piers,  the  shafts 
of  the  eight  pairs  of  lifting  mechanisms,  and  the  gate  skins  and  rivets, 
and  (3)  microseismic  in-place  deterioration  and  stability  evaluations 
of  the  structure.  The  magnetic  particle  tests  revealed  three  discon¬ 
tinuities  in  the  lifting  mechanisms  that  are  considered  to  be  of  a  na¬ 
ture  that  could  cause  failure.  The  ultrasonic  inspections  did  not  pro¬ 
duce  anomalies  that  should  cause  concern.  The  concrete  is  indicated  to 
be  of  generally  good  to  excellent  quality  with  no  areas  which  are  re¬ 
garded  as  deficient  with  respect  to  structural  integrity.  Gate  skin 
thicknesses  averaged  0.40  in.,  which  is  0.023  in.  thicker  than  the  de¬ 
sign  specifications.  Also,  ultrasonic  lest  results  indicate  no  cause 
for  concern  about  the  rivets  with  respect  to  the  integrity  of  the  gates. 
The  results  of  the  microseismic  tests  of  the  structure  indicate  the 
piers  are  all  in  similar  condition  with  respect  to  mechanical  integrity, 
are  of  good  quality,  and  are  structurally  sound.  Time  was  not  available 
for  a  sufficient  number  of  microseismic  measurements  to  afford  a  good 
in-place  evaluation  of  structural  stability;  therefore,  the  results  of 
the  conventional  stability  analysis  are  used  in  the  assessment  of  the 
adequacy  of  the  structure  with  respect  to  stability  and  in  determining 
necessary  remedial  measures. 
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Load  tests-- 
operating  machiner' 


188.  Load  cells  were  inserted  into  the  gate  hoisting  systems  of 
four  gates  in  order  to  determine  the  combined  total  of  gate  and  friction 
loads  present  during  operation  of  the  gates.  The  load  cells  were  in¬ 
strumented  so  that  loading  data  could  be  continuously  recorded  for  each 
side  of  the  gates  during  the  lifting  operation.  Nominal  loads  to  be 
expected  during  hoisting  were  computed  to  be  30,750  lb  per  side.  Single 
side  loads  ranged  between  30,250  lb  and  36,400  lb.  Gates  No.  9  and  10 
showed  noticeable  differences  in  loads  between  sides  (maximum  5550  lb). 

These  differences  could  be  caused  by  counterweight  imbalance  or  friction, 
or  both. 

Concrete  quality 

189.  A  small  quantity  of  new  concrete  applied  as  patches  or  over¬ 
lays  is  in  good  condition.  Old  exterior  concrete  in  the  aprons  and  piers 
shows  evidence  of  light  to  medium  scaling.  Severe  scaling  (>0.79  in.) 
was  noted  in  several  small  areas.  Minor  amounts  of  frost-damaged  con¬ 
crete  are  present  in  three  of  the  nine  U.  S.  piers.  Maximum  detected 
depth  of  damage  is  0.3  ft.  The  damaged  concrete  was  caused  by  cycles  of 
freezing  and  thawing.  Scaled  and  frost-damaged  areas  could  be  repaired 
during  regular  maintenance  periods. 

190.  A  5.3-ft  zone  of  damaged  concrete  exists  in  pier  13.  The 
cause  of  the  damage  is  partially  freezing  and  thawing  and  partially 

a  1 ka 1 i -s i 1 i ca  reaction.  Fine  parallel  cracking  and  white  reaction  prod¬ 
uct  were  found  in  the  damaged  zone.  Ultrasonic  velocities  obtained  in 
the  field  from  measurements  made  on  the  pier  were  about  9  percent  lower 
than  similar  velocities  obtained  from  the  other  eight  piers.  The  pier 
is  considered  structurally  sound. 

191.  The  interior  concrete  of  the  aprons  and  piers  is  in  good 
condition.  It  is  structurally  sound,  hard,  dense,  and  durable.  The 
concrete  should  continue  to  give  excellent  service  even  in  the  severe 
winter  environment  in  which  it  has  survived  for  over  50  years.  The  con¬ 
crete  is  of  excellent  quality. 

■ 

' 
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Foundation  condition 


192.  Bedrock  stratigraphy.  The  overburden  in  the  dike  at  the 
southern  end  of  the  Regulatory  Structure  is  probably  spoil  from  the  ex¬ 
cavations  of  the  Regulatory  Structure  and  the  Soo  Locks.  It  consists 
of  boulders,  cobbles,  gravel,  and  sand  from  the  Jacobsville  sandstone. 

It  was  intended  to  take  drive  samples  of  the  overburden  for  testing  pur¬ 
poses.  However,  a  drive  barrel  could  not  be  advanced  and  a  core  barrel 
was  used  to  finish  the  one  boring  in  the  overburden.  No  test  samples 
were  recovered. 

193.  Bedrock  at  the  Regulatory  Structure  site  is  the  Jacobsville 
Formation  of  Cambrian  age.  The  rock  penetrated  by  drilling  during  this 
investigation  is  an  arkosic  sandstone.  It  is  fine  to  medium  grained  and 
cemented  primarily  with  quartz.  The  sandstone  is  red  in  color,  dense, 
hard,  and  quite  sound.  Thin  clay  and  shale  seams  are  found  throughout 
the  sandstone.  The  bedrock  is  divided  into  very  hard,  hard,  and  shaly 
sandstone  units  for  ease  of  classification.  The  three  units  contain 
mottled  or  bonded  areas  and  vari-colored  reduction  spots.  Classification 
of  the  three  units  was  done  primarily  on  the  bases  of  hardness. 

194.  Geologic  cross  sections.  Seven  cross  sections  were  drawn 

to  provide  an  overview  of  the  bedrock  material.  They  show  the  variations 
in  bed  thickness,  bed  sequence,  the  continuity  and  attitude  of  beds  and 
the  thin  weak  seams,  and  the  location  of  the  weak  clay  and  shale  seams 
in  relation  to  the  base  of  the  structure. 

195.  Structure .  The  bedrock  in  the  vicinity  of  the  Regulatory 
Structure  dips  3  ft  per  100  ft  to  the  west.  Bed  thickness  is  1  to  13  ft 
and  the  beds  are  continuous  beneath  the  Structure.  Thin  weak  clay  and 
shale  seams  (0.01  to  0.4  ft  thick)  are  found  throughout  the  bedrock  and 
commonly  occur  between  the  three  sandstone  units.  The  clay  and  shale 
seams  are  considered  to  be  the  weakest  zones  within  the  bedrock. 

196.  Two  prominent  joint  sets  exist.  They  are  orthogonal,  with 
one  set  oriented  15  deg  northwest  of  the  Structure's  axis,  and  the  other 
15  deg  north  of  a  line  running  in  an  upstream-downstream  direction.  The 
jointing  is  classified  as  moderately  fractured  (1-  to  3-ft  spacing)  to 
unfractured  (>6-ft  spacing)  with  the  prominent  spacing  in  the  moderate 


range.  The  joints  are  continuous  in  plan  view  but  of  limited  extent  in 
section.  Joints  rarely  exceed  3  ft  in  height  and  generally  terminate  on 
bedding  planes.  Joint  dips  can  be  placed  into  two  groups,  0  to  35  deg 
and  >70  deg. 

197.  It  is  not  known  if  solution  activity  has  occurred  along  the 
joints  in  the  geologic  past  or  is  a  continuing  process.  Information  ob¬ 
tained  from  the  borehole  photography  records  and  core  logs  suggest  that 
if  solutioning  is  occurring  along  joints,  that  it  is  a  slow  process.  A 
more  detailed  study  is  required  to  ascertain  if  seepage  along  joints  is 
occurring  beneath  the  structure. 

198.  Deterioration  of  the  underlying  scrata  has  occurred.  Scour¬ 
ing  upstream  and  downstream  of  the  structure  has  caused  undercutting  of 
the  apron  to  depths  of  6  ft.  Scour  depths  upstream  have  reached  3  ft 
below  top  of  the  apron,  while  downstream  the  scouring  has  removed  rock 
to  depths  5  ft  below  the  top  of  the  apron.  Apron  thickness  is  18  in. 

Due  to  the  scouring  action,  the  piers  are  left  standing  on  rock  pedes¬ 
tals.  Continuous  weak  clay  and  shale  seams  exist  in  the  bedrock  and  are 
within  1  ft  of  the  base  of  the  structure  in  several  places.  The  weak 
seams  are  thus  exposed,  which  suggests  major  foundation  problems  in 
terms  of  sliding.  It  is  conservative  to  assume  that  there  is  no  strut 
resistance  downstream  of  the  apron  for  a  depth  of  5  ft  below  top  of 
apron.  The  undercut  and  scoured  areas  pose  uncertainties  with  respect 

to  the  safety  of  the  structure.  However,  if  these  two  areas  are  repaired, 
it  is  anticipated  that  the  foundation  would  be  sound  in  terms  of  stabil¬ 
ity  of  the  structure.  Adequately  repaired,  the  foundation  should  serve 
its  original  intended  purpose. 

S  t  rue I u  rat  stability 

199.  The  piers  are  adeipiate  in  their  resistance  to  overturning 
and  base  pressures.  The  resistance  of  the  piers  to  sliding  is  inade¬ 
quate.  By  conventional  ilesign  the  safety  factor  against  sliding  is 
below  1.0  for  the  case  loading  of  normal  operation  plus  ice.  The  sliding 
factor  of  safety  is  well  below  allowables  for  the  other  case  loadings; 
therefore,  remedial  stability  measures  should  be  performed. 
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200.  The  stresses  in  the  gears  of  the  gate  lifting  mechanisms 
were  calculated  using  conservative  loading  estimates.  The  calculated 
expected  stresses  were  low;  therefore,  the  gears  are  considered  to  be 
adequate  for  normal  loading  performance.  The  shafts  and  chains  are 
also  considered  to  be  adequate  since  the  computed  stresses  expected 
during  their  operation  were  below  allowable. 

201.  The  stress  in  the  ribs,  rivets,  and  plates  was  found  to  be 
excessive  for  the  case  loading  of  normal  operation  plus  ice,  but  accept¬ 
able  for  normal  operation.  Since  the  gates  have  not  shown  any  signs  of 

distress  over  a  long  period  of  service,  and  since  the  actual  ice  loading 

2 

on  the  gates  in  highly  indeterminate  (2-ft  thickness  at  5000  Ib/ft  was 
used),  it  is  possible  that  the  stress  analysis  for  this  case  loading  is 
overconservative . 

Automatic  gate  operation 

202.  In  1975  the  Soo  Area  Office  prepared  a  work-cost  estimate 
for  the  modification  of  the  sluice  gates  for  automatic  and  winter  opera¬ 
tion  based  on  a  report  by  H.  G.  Acres  and  Company  prepared  in  March  1972. 
In  present-day  economics,  a  proposal  of  this  magnitude  would  probably 

be  cost-prohibitive.  The  necessity  for  consideration  of  such  an  exten¬ 
sive  modification  at  this  time  is  questionable,  since  the  gate  positions 
are  adjusted  only  s^^veral  times  a  year,  and  usually  only  a  few  gates  are 
moved  at  any  one  time. 

Recommendations 

203.  ll  is  recommended  that  an  extensive  repair  and  rehabilita¬ 
tion  program  for  the  Regulatory  Structure  be  planned  and  executed  in  the 
very  near  future. 

20A.  The  areas  of  severely  scaled,  deteriorated,  and  frost- 
damaged  conirete  should  be  repaired  during  regular  maintenance  periods, 
or  in  conjunction  with  a  major  repair  and  rehabilitation  program. 

205.  Pier  No.  13  should  be  checked  periodically  for  signs  of 
further  concrete  deterioration.  Visual  inspections  and  other  appropriate 
methods  such  as  ultrasonic  velocity  tests  should  be  employed. 


206.  It  is  recommended  that  a  protective  apron  be  placed  upstream 
and  downstream  of  the  existing  apron  in  order  to  el iminate  further  under¬ 
cutting  of  the  dam  and  removal  of  concrete  or  grouted  in-place  aggregate. 

207.  If  protective  aprons  are  installed  at  the  structure,  it  is 
recommended  that  a  study  be  initiated  to  monitor  any  seepage  along  joints. 
Such  a  study  could  be  done  where  and  if  cofferdams  are  used  for  install¬ 
ing  additional  apron  sections. 

208.  The  remedial  stability  measures  presented  in  Part  IV  should 
be  implemented  to  ensure  adequate  sliding  resistance  of  the  piers. 

These  measures  will  produce  a  compressive  stress  field  in  the  5  ft  of 
foundation  material  immediately  below  the  concrete-foundation  interface, 
and  will  enhance  the  structural  characteristics  of  the  foundation.  It 
is  considered  sufficient,  cost-effective,  and  conducive  to  a  better  job 
to  perform  dewatering,  foundation  preparation,  and  concreting  (scoured 
areas  and  placement  of  protective  aprons)  as  a  part  of  a  total  rehabili¬ 
tation  program  if  accomplished  in  the  near  future. 

209.  Modifications  of  the  gates  and  operating  machinery,  such  as 
for  automatic  operation,  should  not  be  accomplished  without  first  con¬ 
sidering  the  possibility  of  producing  increased  stresses  in  the  gears, 
shafts,  and  chains,  with  the  result  of  overstressing  these  elements. 

210.  The  sluice  gates  should  be  observed  closely  during  the 
winter  for  signs  of  overstressing  due  to  ice  loading. 

211.  If  automatic  operation  of  the  gate  machinery  becomes  desir¬ 
able,  it  is  recommended  that  a  proper  system  of  gear  reducers  be  in¬ 
stalled  for  operation  by  portable  battery  packs  from  each  end  of  the 
gate. 

212.  It  is  further  recommended  that  the  technology  developed  in 
the  field  by  CE  districts,  and  through  research  efforts  by  WES,  pertinent 
to  repair  and  rehabilitation  of  old  or  damaged  concrete  structures,  be 
considered  in  the  planning  of  any  extensive  repair  program. 
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Table  1 


1975  Estimated  Capital  Cost  and  Average  Annual  Costs 
for  Winter  Operation  of  Sluice  Gates  at  Compensating  Works 


Initial 

Capital  Costs 

Annual 

Costs 

Capital  Costs 

Installation  of  gain  and  gate 

heaters  (3  gates),  including  struc¬ 
tural  modifications  to  pier  struc¬ 
tures  and  providing  one  bulkhead  and 
monorail  with  trolley 

$407,400 

$28,518 

Power  supply  from  Northwest  Pier 
feeder  to  controller  at  Regulatory 
Structure 

104,000 

7,800 

Telephone  line  from  Northwest  Pier 
to  Regulatory  Structure  (use  locks 
telephone  exchange  switchboard) 

1 ,000 

75 

Modifications  to  motorize  8  gates 

including  controllers  and  connections 

113,000 

8,475 

Metal-clad  enclosures  over  8  gates 
(115,000  X  0.8  X  130%)  = 

119,600  X  .07  =  8372 

119,600  X  .005  =  598 

8970 

119,600 

8,970 

Total  capital  costs 

$745,000 

Subtota 1 

$53,838 

Annual  Maintenance 

Routine  maintenance  of  heating 

equipment,  motorized  drives,  con¬ 
trollers,  lighting.  Estimate  two 
defective  heaters  per  year  requiring 
scuba  diving  personnel  and  dropping 
bulkhead  in  pier  slots 

$  2,500 

Snow  removal  at  site 

300 

Routine  maintenance  of  power  cable, 
terminal  equipment,  messenger 
cable,  and  poles. 

500 

Routine  maintenance  of  telephone 
line 

100 

(Continued 


Table  1  (Concluded) 


Annual 

Costs 


Initial 
Capital  Costs 

Repainting  of  cladding  and  frame, 
over  service  life. 


Subtotal 

Annual  Operations 

Annual  operations  for  gate  heating  and 
lighting  (assuming  power  is  supplied 
by  the  U.  S.  Government  Hydroelectric 
Plant  at  current  cost  of  4.6  mills  under 
contract  DA-20-064-ENG-632 ,  Supplemental 
Agreement  Modification  No.  6  under  the 
description  as  'appurtenant  work'  to  the 
St.  Marys  Falls  Canal.  Three  months  ~ 

150  KW  at  75%  load  factor) 

Annual  cost  for  gate  operation  including 
winter  and  summer  (in  past  required 
six  men  on  job  -  can  be  reduced  to  four) 
usual  charges  for  operation  approximately 
$900 

Annual  cost  of  telephone  operation  (calls 
to  outside  through  locks  exchange) 

Subtotal 
Total  Annual  Costs  - 


500 
$  3,900 


$  500 


600 

100 

$  1,200 
$58,938 


APPENDIX  A 

MATERIAL  SUPPLEMENTARY  TO 
PRELIMINARY  ENGINEERING  STUDY  AND  TESTING 
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Table  A2 

Ultrasonic  Velocity  Data 


Pier 

No.  9 

Pier 

No.  13 

Velocity 

Velocity 

Station 

fps 

Station 

fps 

la 

17, U5 

la 

15,490 

b 

16,950 

b* 

16,070 

c 

15,650 

2a 

17,145 

2a 

15,385 

b 

17,440 

b 

16,100 

c 

15,790 

3a 

16,730 

3a 

15,100 

b 

16,915 

b 

15,735 

c 

15,845 

4a 

16,665 

4a 

15,760 

b 

16,915 

b 

15,845 

c 

15,790 

mean  = 

16,700  fps 

mean  = 

15,715  fps 

std  dev 

=  250  fps 

std  dev 

=280  fps 

*  On  pier  No.  13  the  "c"  stations  were  placed 
2  ft  below  the  "b"  stations  on  a  patched  area. 
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WEG  does  not  recommend  this  test  for  this  testing  program. 
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APPENDIX  B 

NDT  AND  LOAD  TEST  RESULTS, 
GATES  AND  OPERATING  MACHINERY 


Table  B1 

Load  Tests  of  Gate  Machinery,  Gate  No.  9 


Travel  of 
Gate,  ft 

Time,  min 

North 

Side 

Load ,  lb 

South 

Side 

Load,  lb 

0 

0 

0 

0 

1 

32,750 

34,400 

2 

1.90 

33,300 

34,400 

3 

2.70 

33,100 

34,000 

4 

3.35 

34,150 

5 

4.15 

33,750 

35,250 

6 

4.90 

33,800 

36,250 

7 

5.60 

34,050 

35,850 

8 

6.35 

34,200 

9 

7.05 

34,250 

36,400 

10 

7.70 

33,500 

35,800 

Table  B2 

Load  Tests  of  Gate  Machinery,  .'P 


North  South 

Travel  of  Side  Side 

Gate,  ft  Time,  min  Load,  lb  Load ,  1 


Table  B3 

Load  Tests  of  Gate  Machinery,  Gate  No.  15 


Travel  of 
Gate,  ft 

Time,  min 

North 

Side 

Load ,  lb 

South 

Side 

Load,  lb 

0 

0 

0 

0 

1 

1.20 

30,400 

32,100 

2 

1.70 

29,800 

30,600 

3 

2.40 

30,500 

31,100 

4 

3.30 

30,900 

31,400 

5 

4.15 

31,300 

31,600 

6 

5.05 

31,950 

32,050 

7 

5.90 

32,200 

33,200 

8 

6.85 

31,500 

32,300 

9 

7.85 

32,400 

31,850 

10 

8.65 

31,350 

31,350 

11 

9.60 

31,300 

31,300 

12 

10.40 

31,250 

31,250 

13 

11.20 

31,250 

31,250 

Table  B4 

Load  Tests  of  Gate  Machinery,  Gate  No.  16 


North 

South 

Travel  of 

Side 

Side 

Gate,  ft 

Time,  min 

Load,  lb 

Load,  11 

0 

0 

0 

0 

1 

0.65 

31,500 

32,300 

2 

1.45 

31,400 

32,350 

3 

2.35 

32,250 

32,600 

4 

3.10 

31,400 

32,500 

5 

4.00 

31,500 

32,950 

6 

4.90 

31,500 

32,600 

7 

5.80 

31,750 

32,850 

8 

6.60 

31,500 

32,050 

9 

7.45 

31,700 

31,700 

10 

8.35 

31,750 

31,300 

11 

9.25 

31,600 

31,100 

12 

10.00 

31,600 

31,200 

UPSTREAM  SIDE,  GATE  12 


PLATE  B5 


UPSTREAM  SIDE, 


PLATE  B7 


UPSTREAM  SIDE,  GATE  16 


NOTE  MEASUREMENT  OF  RIVET  LENGTH  IN  INCHES 

S  =  ULTRASONICS  INDICATED  SAME  AS  ACTUAL 
MEASURED  length 


o 

z 

I— 

(O 

tlJ 

H 

Q 

UJ 


LU 

Q 


UJ 

(£ 

D 

f- 

U 

o 

a. 

H 

<n 

>- 

a. 

o 

3 

O 

UJ 

a. 

a. 

o 

QE 

UJ 

Q. 

3 


UJ 

< 


UJ 

O 


UJ 

9 

10 

< 

tj 

cr 

I— 

(O 

z 

o 

o 


in 

h- 

UJ 

> 

cr 

o 

UJ 

X. 

u 

< 

a 

u 

in 

UJ 

»- 

< 

y 

o 

z 

II 

(D 


plate  B9 


PLATE  BIO 


PLATE  B13 


LAKE  SUPERIOR  REGULATORV  STRUCTURE 
GATE  NO. 15 
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PLATE  B14 


LAKE  SUPERIOR  REGULATORY  STRUCTURE 
GATE  NO. 16 


APPENDIX  C 

FOUNDATION  EXPLORATION, 

REFERENCE  MATERIAL  AND  BOREHOLE  PHOTOGRAPHY 
REGULATORY  STRUCTURE 
SAULT  STE.  MARIE,  MICHIGAN 


1.  Joint  frequency  diagrams  give  the  number  of  observed  Joints 
per  5-ft  depth  interval  a  boring.  The  legend  on  Plates  C1-C7  shows  dif¬ 
ferent  size  rectangular  boxes;  some  are  clear  while  others  are  partially 
or  fully  blackened. 

2.  The  boxes  in  the  interval  between  the  base  of  the  concrete  and 
the  25-ft  depth  represent  a  depth  interval  of  less  than  5  ft.  This  was 
done  for  the  convenience  of  reading  the  depth  scale  on  the  left  of  the 
diagrams . 

3.  The  different  height  boxes  represent  different  joint  dips. 

The  taller  boxes  represent  dips  between  the  vertical  and  10  deg  either 
side  of  the  vertical.  The  shorter  boxes  represent  dips  between  the 
horizontal  and  10  deg  either  side  of  the  horizontal. 

4.  The  tilled  joints  are  depicted  with  clear  (or  open)  boxes,  the 
partially  opened  joints  are  depicted  with  one-half  blackened  boxes,  and 
the  open  joints  are  shown  by  fully  blackened  boxes. 

5.  The  following  reference  material  was  supplied  by  the  Detroit 
District  to  be  reviewed  for  the  foundation  investigation  and  testing 
program.  Regulatory  Structure,  Sault  Ste.  Marie,  Michigan. 

a.  Location  Map  for  "P"  Holes  (1958-1959). 

b.  1958-1959  Boring  Field  Logs  -  Holes  IP,  2P,  3P,  4P,  4P-1, 
5P,  6P,  7P,  8P,  9P,  9PW,  lOP,  lOPW,  IIP,  12P,  13P,  13P-1, 
14P,  15P,  16P,  17P,  18P,  19P,  19P-1,  20P,  21P,  22P,  23P. 

c.  Location  Map  for  1907,  1945,  1974,  and  1975  Borings. 

d.  1974  Boring  Logs  -  Sl-74,  S2-74,  S3-74,  S4-74,  S5-74. 

e.  1945  Boring  Logs  -  Test  Pit  No.  1,  Test  Pit  No.  2,  Test 

Pit  No.  3,  Test  Pit  No.  4,  Test  Pit  No.  5,  Hole  No.  6, 

Hole  No.  7A,  Hole  No.  8,  Hole  No.  9,  Hole  No.  10,  Hole 
No.  11,  Hole  No.  12A,  Hole  No.  13,  Hole  No.  20,  Hole 
No.  21. 

f.  1907  Boring  Logs  -  Hole  Nos.  7,  8,  9,  and  10. 

g.  1975  Boring  Logs  -  S2-75,  S3-75. 

h.  Drawn  Boring  Logs  -  Sl-74,  S2-74,  S3-74,  S4-74,  S5-74. 

i.  Piezometer  Logs  -  S2-74,  S3-74,  S4-74,  S3-75. 

Profile  of  Piezometer  Installations  -  S2-74,  S3-74,  S4-74. 
Field  Logs  of  1974  Borings  -  Sl-74,  S2-74,  S3-74,  S4-74, 


1 

k 


Article  on  Cofferdam  for  New  Locks  at  St.  Mary's  Falls 
Canal  by  Mr.  W.  J.  Graves. 

Boring  Hole  Folders  -  P  Calyx-9,  PNX-1,  PNX-3,  PNX-4, 
PNX-6,  PNX-10,  PNX-11,  PL-1,  PL-IA,  PL-2,  PL-3,  &  Calyx-3, 
PL-4,  PL-5A,  PL-6,  PL-7,  PL-8A  &  8B,  PL-9,  PL-12,  PL-13, 
PL-14,  PL-16,  PL-17,  PL-18,  PL-19,  PL-20,  PL-21,  PL-22, 
PL-23,  PL-24,  PL-25. 

Profile  of  New  Second  Lock  -  1962. 

New  Second  Lock  -  Rock  Symbols  and  Descriptions  for  Core 
Logs. 

1962  Office  Log  Borings  -  PM-1,  PL-IA,  PL-2,  PM-2,  PM-3, 
PM-4,  PM-5,  PM-6,  PM-7,  PM-8,  PM-9,  PM-10,  PM-11,  PM-12, 
PM-13,  PM-14,  Calyx-1,  Calyx-2,  PL-3,  PL-4  &  4A,  PL-5A, 
PL-6,  PL-8B,  PL-9,  PL-12,  PL-13,  PL-14,  PL-16,  PL-17, 
PL-18,  PL-19,  PL-20,  PL-21,  PL-22,  PL-23,  PL-24,  PL-25. 

DF  dated  30  August  1962,  subject:  Testing  Rock  Core 
Samples  of  Sandstone  -  New  Second  Lock,  Sault  Ste.  Marie, 
Michigan. 

Boring  Logs  -  Sault  Ste.  Marie  International  Bridge  -  1960 

Divers  Report  -  "Inspection  of  Compensating  Dam,  Upstream 
Side,"  for  Great  Lakes  Power  Co.,  by  the  Canada  Gunite  Co. 
Ltd.,  August  16,  1976. 
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-  Joint  dips  between  10°  and  vertical 

-  Joint  dips  between  horizontal  and  10 

-  Filled  Joint 

-  Partially  open  joint 

-  Open  joint 

-  (as  above)  but  less  than  5  foot 
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Boring  Location  Plan  &  Geologic  Cross  Section, 
Section  A-A'  in  Foundation  Exploration, 
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CW-33-79 


NO  MATER  RETURN  bM  0  ? 


590 


580 


570 


560 


0 


SCALE.  FT 

5  10  20 


CONDITION  SURVEY 
DECEMBER 

COMPENSATING  WORKS 
SAULTSTE  MARIE,  MICHIGAN 

GEOLOGIC  CROSS  SECTION 


SECTION  C— C' 

SEE  PLATE  DJ  (SHEET  2  OP  4)  FOR  LEGEND 


/ 


PLATE  D3 


ELEVATION,  FT  (M.S.L.)  ELEVATION,  FT  (M.S.L.) 


VERY  HARO  SANDSTONE 


HARD  SANDSTONE 


SHALV  SANDSTONE 


VERV  HARO  SANDSTONE 


SHALY  SANDSTONE 


HARD  SANDSTONE 


VERY  hard  SANDSTONE 


CONDITION  SURVEY 
DECEMBER  19'9 

COMPENSATING  WORKS 
3AULTSTE  MARIE,  MICHIGAN 

GEOLOGIC  CROSS  SECTION 


SECTION  D-D' 


SEE  PLATE  01  (SHEET  ?  OF  4i  FOR  LEGEND 


/ 


ELEVATION.  FT  (M  S.L.) 


ELEVATION,  FT  (M  S.L  ) 


ELEVATION,  FT  (M.S.L.) 


V£Rv  HARD  SANDfiTONE 


t-lAPO  SANOSrCNE 


?nALV  SAND‘=''^ONE 


VERY  HARO  SANDSTONE 


SHALY  SAND?Tt?NE 


hard  sandstone 


VERY  HARD  SANDSTONE 


BORING  TOP  OF  BOTTOM  i  CORE  j  CORE 
NUMBER  BORING  |  OF  CORE  (  S'ZE  IN  |  RE  COVf  Rv 


CW-n-79  609  71  ^ 
CW-1.3-79  6M7_4  j 
GW  14  79  see  65 


ELEVATION,  FT  (M  S  L  ) 


ELEVATION,  FT  (M.S.L.) 


610 


600 


590 


580 


570 


560 


550 


CW-15-79 


r> 


VERY  HARO  SANDSTONE 


HARO  sandstone 


smaly  sandstone 


VERY  HARD  SANDSTONE 


SMALY SANDSTONE 


HARO  SANDSTONE 


VERY  HARD  SANDSTONE 


CW-17-79 


L. 


- 1 _ 

HtGHi.yt'AAC  I  3S 


33  - 


25  - 


PIER  d 


Ffl*c  Cl 


c  03  '"i  » Hkir  sM{*a HUC1 

HtCiHivFAkr  6% 


SM  > 

2  $H  SEAMS  OS  M 


BORING 

NUMBER 

ELEVATION,  FT 

CORE 
SIZE,  IN 

CORE 

RECOVERY  % 

TOP  OF 
BORING 

BOTTOM 
OF  CORE 

CW-15-79 

609  76 

577  46 

4 

100 

CW-t7-79 

609  77 

556  27 

4 

100 

CW-17-79 


CO 


33  —•’T  T miGmlv  FHiC  CL  SH  « 


25  —  —  -  SH 

1..., 


CONDITION  SURVEY 
DECEMBER  1979 

COMPENSATING  WORKS 
SAULT  STE.  MARIE.  MICHIGAN 

GEOLOGIC  CROSS  SECTION 

SECTION  D— D' 


SEE  PLATE  D1  (SHEET  2  OF  4)  FOR  LEGEND 


PLATE  D4 


ELEVATION,  FT  (M.S.L.) 


CW-3-79 


UPPER  POOL  EL  601  75 


1®79  PROFILE 


CNA/-19~79 


Vt«¥  hard  SANDSTONE 


HARD  SANDSTONE 

smaly  sandstone 


hO  w*re<»  flE  T'JfN  ^9»  0  i 


FROST  ormagf  T 


lOWEfi  POOl  El  593  25 


■ ; _ 


SRRil  STRINGERS— 


620 


610 


600 


590 


580 


570 


SCALE.  FT 
0  5  10 
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CONDITION  SURVEY 
DECEMBER  1919 

COMPENSATING  WORKS 
SAULT  STE  MARIE,  MICHIGAN 

GEOLOGIC  CROSS  SECTION 


SECTION  E-E' 


SEE  PLATE  Dt  ISHEET  }  Of  4|  FOR  LEGEND  SHEET  1  ol  2 


PLATE  D5 


elevation,  ft  (M.S.L.) 


ELEVATION.  FT  (M.S.L.) 


VEflY  HARO  SANDSTONE 
hard  sandstone 

SHALY  SANDSTONE 


VER'y'  HARO  SANDSTONE  *- 


SHALY  SANDSTONE 


•  -|-4sh  Cl  J _ 


I  _  .  -  jSM  OS  Cl  01  . 

L’  y  r  ' 


hard  sandstone 


VERY  HARO  sandstone 


5?80-S«'« 


ELEVATION,  FT 

BORING 

NUMBER 

TOP  OF 
BORING 

BOTTOM 

OF  CORE 

CORE 
SIZE  IN 

CORE 

RECOVERY  % 

CW-30-79 

586  7 

560  6 

4 

100 

620 


610 


600 


590 


580 

! 

j  570 


560 


CONDITION  SURVEY 
DECEMBER  i979 

COMPENSATING  WORKS 
SAULTSTE  MARIE.  MICHIGAN 

GEOLOGIC  CROSS  SECTION 


SECTION  E-E' 


SEE  PLATE  (SHEET  2  OF  41  FOR  LEGEND _ SHEET  ?  o1  2 


IF 


ELEVATION,  FT  (M.S.L.) 


ELEVATION,  FT  (M.S.L.) 


UPPER  POOL  EL  601  75 


CW-28-79 


1979  PROFILE-. 


•i.-.mtcontSB 

r  >  HIGHLY  F«*c  < 


VERY  HARO  SANDSTONE 
HARD  SANDSTONE 

SHAiV  sandstone 
VERY  HARO  SANDST  ONE 
SHALY  SANDSTONE 
hard  SANDSTONE 


34  -U.. 


_ J 


ELEVATION  FT 

BORING 

TOP  OF 

1  BOTTOM 

CORE 

NUMBER 

BORING 

]  Of  CORE 

SIZE  IN 

CW-28-79 

689  4 

665  0 

4 

CW-23  79 

689  7 

4 

CW  M.*9 

^_609_73_ 

1 _ S76  _ 

4  1 

POOL  EL  601  75 


LOWER  POOL  EL  593  25 


25  • 

••  r  ■ 

f 

O »  1 

25  ^ 

S..  ' 

34  . 

:H59o 


SCALE  FT 

■z__  i^mm: 

0  5  to 


COf'^OITCON  SURVEY 

DECEMBER  1979 
COMPENSATING  WORKS 
SAULTSTE  MARIE,  MICHIGAN 

GEOLOGIC  CROSS  SECTION 


SECTION  F-F' 


SEE  PLATE  D1  (SHEET  ?  OF  4)  FOR  LEGEND 


ELEVATION.  FT  (M.S.L.) 


ELEVATION,  FT  (M.S.L.) 


620 


^ERV  hard  sandstone 

hard  SANDSTONE  35 

•  SHALV  SANDSTONE  , 

VERY  HARD  SANDST  ONE  _ ^ 

SHALV  SANDSTONE 
hard  SANDSTONE 


n::'-  - 


1 

— 

ELEVATION  FT 

1  BOflfNG 

1  NUMBER 

TOP  OF 
BORING 

BOTTOM 
OF  CORE 

CORE 
SIZE  IN 

CORE 

RECOVERY  *19 

CW-32-79 

588  6 

573  4 

r 


620 


610 


600 


590 


580 


570 


CONDITION  SURVEY 
DECEMBER  1979 

COMPENSATING  WORKS 
SAULT  STE  MARIE,  MICHIGAN 

GEOLOGIC  CROSS  SECTION 


SECTION  F-F' 


SEE  PLATE  01  (SHEET  2  OF  4)  FOR  LEGEND 


SHEET  2  of  2 


PLATE  D6 


I 


ELEVATION,  FT  (M.S.L.) 


ELEVATION,  FT  (M.S.L.) 


620 


610 


600 


UPPER  POOL  EL  601  75 


5 


590 


580 


570 


CW-29-79 


J79B  V '> 


19  7  9 


CW-26-79 


NO  WAten  RtTuRN 


BORING 

NUMBER 

ELEVATION  FT 

CORE 
SIZE.  IN 

CORE 

RECOVERY 

TOP  OF 
BORING 

BOTTOM 
OF  CORE 

CW  29-79 

589  3 

559  1 

4 

98  7 

CW-25-  79 

589  6 

580  1 

4 

95 

CWf5-  79 

609  76 

577  46 

4 

100 

\ 


620 


UPPER  POOL  El  601  75 


m 

600  ^ 


LOWER  POOL  £L  593  25 


CW-25-79 

19  7  9  PROF  I  L.E  — V  .  _ _ _ 


590  2 


23  - 
_  34 
35 


CONDITION  SURVEY 
DECEMBER  1979 
COMPENSATING  WORKS 
5AULT  STE  MARIE.  MICHIGAN 

GEOLOGIC  CROSS  SECTION 

SECTION  G-G' 


SEC  PLATE  PI  (SHEET  2  OF  <1  fOR  LEGEND 


PLATE  D7 


1 


ELEVATION,  FT  (M.S.L.) 


very  HARO  SANDSTONE 
hard  sandstone 

SHAEV  SANDSTONE 
VERY  HARO  SANDSTONE 

SHALY  SANDSTONE 

HARO  SANDSTONE 


wATEaof'uA*.  s8'o 


ELEVATION  FT 

BORING 

NUMBER 

TOP  OF 
BORING 

BOTTOM 
OF  CORE 

CORE 

Size,  in 

CORE 

RECOVERY  \ 

CW- 33-79 

568  7 

564  9 

_  4 

96 

620 


610 


600 


590 


580 


570 


CONDITION  SORVFY 
OeCEMHER  197R 

COMPENSATING  WORKS 
SAULT  STE  MARIE  MICHIGAN 

GEOLOGIC  CROSS  SECTION 


SECTION  G— G' 

SHEET  ?o1? 

'■ -  i 


SFf  E'lATf  ni  (SHEET  Of  4)  f  OH  LECiENO 


PLATE  D7 


ELEVATION,  FT  (M.S.L.) 


10  VERY  HARD  SS 


20  HARO  SS 


AVERAGES 


•,  156  31b  »t' 

m 

>  ^  1S2  9lb/1t' 

<S 

y.  =  22% 

g  14.730  pst 

I  -  5  31  K  10‘psi 
*•  0  20 
sops. 


>  -  156  8  lb  It' 

^  151  6  ib'ff 
u  -  34  ^ 
q  6  830  ps< 

I  2  33  *  10*  psi 

.  =  032 
Ijj  65  PSI 


DIRECT  SHEAR 


DIRECT  SHEAR 


to  Con  10  fh 

11  Con  on  rk.  precut 

12  Intact 

13  Precut 

14  Clay  seam  (Ct) 

15  Snaie  seam 


0  :  69  3* 

V-  •  1 1  5  tsi 

(J>  -  32  1“ 
c  =  0 

tf.  =  68*  Of  * 

c  ■  44  tsf  c  *  5  8  1st 

Of  32  9* 
c  -  Oisf 

0  »  3$  5* 
c  »  0  05  tsf 

Of  =  26* 

c  »  0 


16  Natural  joint  0  =  47  3* 

c  '  4  2  tsi 
*  32* 

C  =  2  5tst 

17  Cross  bed'  d>  *  58* 

=  1  tsf 
i>f  -  51“ 

I.  *  u 


20  Con  to  rk 

21  Con  on  rk  precut 


22 

Intact 

0  =  56  5“ 

c  *  12  3  tsf 

23 

Precut 

0,  =  26  5* 

.  0 

24a 

Clay  seam 

24b 

Clay  seam’ 

25 

Shale  seanr 
a  1"  thick 

0 

c 

34“ 

0  1  tsf 

Of 

27  9 

c 

0 

b  '1  thick 

0 

44  7' 

0  3  tsf 

0 

43  2* 

0 

26 

Natural  jomt 

o 

68* 

■1  8  tsf 

49  6“ 

1 

0 

27  Cross  bed 


'  Soils  3  I  3  «  1  direct  shear 


NOTE 


The  rock  properties  are  arranged  in  columns  by  rock  type  Senes 
numbers  for  each  rock  type  appear  next  to  the  direct  shear  test  results 
Like  series  numbers  appear  on  the  geologic  cross  sections  adjacent  to 
the  borings  and  at  the  elevations  from  which  test  specimens  were  taken 
In  some  cases  a  senes  number,  le  .  35.  which  denotes  a  shale  seam  m 
shaiy  sandstone,  wilt  appear  m  erther  the  very  hard  or  hard  sartdstona 
rock  unit  The  reason  for  this  occurring  is  that  rock  units  less  than  l  ft 
thick  have  not  been  differentiated 


20  HARD  SS 

30  SHALV  SS 

-  156  8  (b  ft 

>  157  0lb'ff 

nt 

151  6  lb  ft' 

1519lb/fl‘ 

V.  34S 

VI  ^  34% 

8  830  p; 

-  7,580  psi 

1  2  33  X  10*  psi 

1  =  1  70  X  10*  psi 

.  0  32 

.  ^  037 

1  65  psi 

l,j  =  32  ps, 

DIRECT  SHEAR 

DIRECT  SHEAR 

20  Con  to  rk 

30  Con  to  rk 

t 

21  Con  on  rH.  precut 

31  Con  on  fh  precut 

t 

22  Intact  «  =  56  5’  ^  48* 

32  Intact 

« ^  06<^ 

c  »  12  3t*1  c  =  1  3t«t 

c  *  24tsl 

23  Precul  <a  =  26  5* 

33  Precut 

<A,  31  9* 

'  0 

t  =  0 

24a  Clay  seam 

34  Clay  seam 

•  42* 

24b  Clay  seam* 

0,  23  3* 

1  ■  0 

25  Sbaie  seam 

35  Shale  seam 

a  t"  thick  *  •  34° 

a  r  thick 

t  =  0  1  tsf 

V  1  4  tsi 

■■  27  9* 

A  ^  21  0* 

1  ■  0 

'  =  0 

b  thick  <6  -  44  7° 

b  - 1 '  thick 

A  43  3* 

c  °  0  3  tsf 

c  ^  0  1  ts» 

*  °  43  2* 

A  ^  34  1* 

c  -  0 

1  ^  0 

26  Natural  joint  «  -  66* 

36  Natural  joint 

L  ‘  -1  8  tsf 

tfi  =  49  6* 

c  ^  0 

27  Cross  bed 

37  Cross  bed 

■  So'is  3'  X  3  '  X  1  direct  shear 

CONDITION  SURVEY 

DECEMBER  1979 

COMPENSATING  WORKS 

SAULT  STE.  MARIE,  MICHIGAN 

CHARACTERIZATION  AND 

ENGINEERING  DESIGN 

PROPERTIES 

PLATE  D8 


1 


TABLES 


Table  No. 
El 

E2 

E3 

EA 

E5 

E6 


Plate  No 

E1-E8 

E9-E18 

E19-E22 

E23-E24 

E25-E26 

E27-D32 

E33-E38 

E39-EA3 

E4A-E60 

E61-E71 

E72-E8A 

E85-E90 

E91-E95 


_ Description  of  Tables _ 

Cores  Received  at  WES,  Regulatory  Structure,  Sault 
Ste.  Marie 

Concrete  Core  Test  Results,  Regulatory  Structure, 
Sault  Ste.  Marie 

Characterization  and  Engineering  Design  Properties  of 
Foundation  Rock,  Very  Hard  Sandstone 

Characterization  and  Engineering  Design  Properties  of 
Foundation  Rock,  Hard  Sandstone 

Characterization  and  Engineering  Design  Properties  of 
Foundation  Rock,  Shaly  Sandstone 

Triaxial  Test  Results 


PLATES 


Description  of  Plates 


Compressive  stress-strain  curves,  concrete  cores 
Compressive  stress-strain  curves,  rock  cores 
Photographs,  compressive  strength 
Photographs,  tensile  strength 
Photographs,  triaxial  strength 

Direct  shear  laboratory  report  sheets,  very  hard 
sandstone 

Direct  shear  laboratory  report  sheets,  hard  sandstone 

Direct  shear  laboratory  report  sheets,  shaly  sandstone 

Shear  stress-shear  deformation  curves,  very  hard 
sandstone 

Shear  stress-shear  deformation  curves,  hard  sandstone 

Shear  stress-shear  deformation  curves,  shaly  sandstone 

Maximum  and  residual  strength  failure  envelopes,  very 
hard  sandstone 

Maximum  and  residual  strength  failure  envelopes,  hard 
sandstone 
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Plate  No. 
E96-E100 

E101-E103 

E104-E107 

E108-E110 


_ Description  of  Plates _ 

Maximum  and  residual  strength  failure  envelopes,  shaly 
sandstone 

Typical  photographs  of  specimens  tested  in  direct 
shear 

Triaxial  stress  versus  strain  curves,  three  rock  types 
Mohr  stress  circles 
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APPENDIX  F 

STRUCTURAL  STABILITY  ANALYSIS, 
FIGURES  AND  COMPUTATIONS 


SAFETY  FACTOR 


Location  of  clay  and  shale  seams  in  upstream  section 
(Section  A-A’ ,  Plate  Dl)  of  core  holes 


Figure  F3.  Location  of  clay  and  shale  seams  in  downstream  section 
(Section  D-D',  Plate  Dl)  of  core  holes 


igure  F5.  Typical  geometry  for  dam  piers  10,  11,  12,  14,  15,  and  16,  Soo  Dam 


Percent  of  pier  base  in  compression,  concrete-foundation  interface 


Figure  F7.  Factor  of  safety  against  pier  sliding,  concrete-foundation  interface, 


DAM  PIERS  10,11,12,1*,  15,  AUD  l(,  -  FACTOR.  oF  SAFETY  AfiAlMSf  SUbiniG 

AloM^  roun  Of^TiOh/  S€AM 


Figure  F9 .  Factor  of  safety  against  pier  sliding,  foundation  seam, 


’  Dftiv\  PIERS  I0,||,|^,  H.IS,  AWD  lU,  s-msiurv  fl'JlLVSiS -Moeryy^L  Of«ffnow 


Figure  FIO.  Stability  analysis  summary  for  normal  operation  load  case, 
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tion  with  ice  load  case 


DftM^  ?iee,s  10,11,  It ,  i«<,  IS,  ^kid  It,  smsiuTV Musts  -  HiGH-wAtE*. 

C.qm6iT«>»1 


Stability  analysis  summary  for  high-water  condition, 
I  piers  10,  11,  12,  14,  15,  and  16,  Soo  Dam 
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Figure  F13.  Stability  analysis  summary  for  normal  operation  with  earthquake  load  case, 

dam  piers  10,  11,  12,  14,  15,  and  16,  Soo  Dam 
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Figure  Fl6.  (Sheet  4  of  8) 
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Figure  F16.  (Sheet  7  of  8) 
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igure  F20.  Typical  geometry  for  dam  piers  9  and  13,  Soo  Dam 
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Figure  F21.  Factor  of  safety  against  pier  sliding,  cont rete- foundat ion  interface, 

dam  piers  9  and  13,  Soo  Dam 
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igiire  F22.  Factor  of  safety  against  pier  sliding,  foundation  seam,  dam 
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Figure  F26.  Uplift  force  on  piers,  dam  piers  9  and  13,  Soo  Dam  (Continued) 
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Figure  F27.  Strut  resistance  of  apron,  dam  piers  9  and  13,  Soo  Dam 


Figure  F28.  Sliding  stability  summary  for  pier  section,  concrete-foundation 
interface,  dam  piers  9  and  13,  Soo  Dam 
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Figure  F30.  Layout  of  posttensioning  required  to  meet  sliding  stability,  Soo  Dam  (Continued) 
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Figure  F32.  Percent  of  pier  base  in  compression  after  posttensioning,  concrete  foundation 
interface,  dam  piers  10,  11,  12,  14,  15,  and  16,  Soo  Dam 


Figure  F33.  Factor  of  safety  against  sliding  after  posttensioning, 
dam  piers  10,  11,  12,  14,  15,  and  16,  Soo  Dam  (Continued) 
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Figure  F33.  (Concluded) 
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Figure  F36.  Factor  of  safety  against  sliding  after  posttensioning, 
dam  piers  9  and  13,  Soo  Dam  (Continued) 
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